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PUBLIC WORKS, IRELAND. 



FIFTIETH ANNUAL REPORT 

COMMISSIONERS OF PUBLIC WORKS IN IRELAND, 

FOP, THE YEAR 1681-62. 

TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 

Mat it please your Lordships, 

^ E have the honour to submit our Fiftieth Annual Report on the several services 
intrusted to our management, viz. : — 

Loans for Works of Public utility, under Act 1 & 2 Win. IV., c. 33, &c.. anil for 
Sanitary Improvements under the Public Health Acts ; Sanctions, Advances, 
and Repayments. 

Irish Reproductive Loan Fund Act. 

Public Buildings, viz. : — 

Dublin Buildings, including Viceregal Residences ami Establishments in Dublin 
Castle and the Phoenix Park ; the Courts of Law : Public Offices ; Metropolitan 
Police Stations and Courts ; the Royal Hospital, Kilinainliam ; the Royal 
Hibernian Military School; Ordnance Survey Office, Mouutjoy Barrack; the 
Museum of Science and Art, Glasnevin Gardens, the Royal Irish Academy ; 
the National Gallery of Ireland ; the Royal College of Science. 

Coast-Guard Stations throughout Ireland. 

Customs and Inland Revenue Buildings throughout Ireland. 

Constabulary Buildings throughout Ireland. 

Post and Telegraph Offices throughout Ireland. 

Dundrum Criminal Lunatic Asylum. 

National Education Buildings. 

Queen’s Colleges, at Cork, Belfast, and Galway. 

National Monuments and Ecclesiastical Ruins. 

Parochial Records Buildings. 

Supply of Fuel, Water, and Light to nil Public Departments in Ireland. 

Limited Owners’ Residences. 

New Museum of Science and Art. 

Land Commission. 

Royal University. 

Phcenix Park. 

St. Stephen’s-green Park. 

Curragk of Kildare. 

Public Buildings, Loans Services — Labouring Classes’ Dwellings and Lodging 
Houses; Glebes and Glebe Buildings ; National School Teachers’ Residences; 
Dispensary Houses ; Reformatory Institutions. 

Landed Property Improvement, including — Drainage of Lands, &c. ; Erection of 
Farm Houses and Farm Buildings ; Erection of Scutch Mills ; Erection of 
Labourers’ Dwellings ; Planting for Shelter. 

Landlord and Tenant Act, 1S70 (33 & 34 Vic., c. 46). 

Land Law (Ireland) Act, 1881, Loans to Tenants. _ 

Arterial Drainage, with Improvement c»f Navigation and V ater-power, 5 & 6 Vic., 
c. 89, &c. 

Drainage and Improvement of Lands Act, 1363, 26 & 27 Vic., c. S8, &<*. 

Increased Rents in respect of Drainage Charges. 

Drainage Maintenance Act, 29 & 30 Vic., c. 49. 

Maintenance of Navigations in connexion with Drainage. 

Harbours. 

Fishery Piers and Harbours. 

Inland Navigations. 

Poet Roads. 

County Surveyors’ Assistants. 

Railway Clauses Consolidation Act, 8 Vic., c. 20. 

Arbitrations — Railway and other. 

Tramways. 

Bridges. 

Operations for the Relief of Distress. 
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FIFTIETH ANNUAL REPORT OF THE 



[ 1881 - 82 , 



The following is an Abstract of Loans made by the Commissioners of Public Works, showing the Total 

Advances and Repayments 



Advanced on Loan 
within the Year. 


Total Advances 
to 81st March, 18B2. 


repayments 

Principal. 


£ 


s. 


d. 


£ 


8. 


d. 


8. d. 


6,570 


0 


0 


705,896 


2 


4 


5,931 14 5 


43,800 


0 


0 


71,500 


0 


0 


1,119 5 10 


6,765 


0 


0 


200,477 


0 


4 


5,861 17 11 


— 






69,950 


0 


0 


596 1 7 









35,000 


0 


0 




83,880 


0 


0 


793,017 


0 


0 




333 


0 


0 


15,283 


0 


0 


22 13 3 


63,396 


6 


1 


291,146 


0 


1 


1,936 2 6 


— 






53,079 


6 


6 


972 9 10 


19,926 


0 


0 


107,513 


0 


0 


1,969 3 5 


18,000 


0 


0 


64,000 


0 


0 


914 12 0 


19,088 


0 


0 


300,540 


13 


4 


8,112 18 1 


141,995 


12 


0 


635,806 


13 


3 


13,627 9 0 


23,789 


2 


7 


54,789 


2 


7 





— 






2,082,052 


7 


3 


8,099 9 4 


4,509 


2 


6 


34,575 


18 


5 


1,974 17 0 


67,449 


17 


10 


460,830 


18 


10 


11,681 3 2 









491,444 


19 


8 





173 


19 


11 


131,718 


13 


9 


313 1 4 


1,500 


0 


0 


54,100 


0 


0 


4,229 4 8 


1,573 


3 


5 


• 10,496 


1 


10 


1,383 4 0 


— 






2,430 


0 


0 


— 


_ 






892,758 


6 


9 


2,720 0 0 


29,677 


6 


8 


1,265,086 


10 


4 


43,309 9 1 








3,623,809 


18 


10 


28,673 11 4 









10,293 


5 


7 


— 








279,451 


2 


7 


— 









15,756 


0 


0 


490 0 0 


72 


5 


11 


647,562 


11 


10 


123,475 8 1 


137,788 


0 


0 


3,406,595 


4 


4 


50,064 6 4 


7,195 


0 


0 


22,558 


0 


0 


212 9 19 


10,152 


0 


0 


11,342 


0 


0 


19 0 2 


18,892 


0 


0 


511,482 


13 


0 


8,924 5 0 


706,525 


16 


11 


17,252,342 


17 


5 


326,633 17 3 


— 






14,272,166 


18 


S 




706,525 


16 


11 


31,524,509 


16 


1 


326,633 17 2 


160,795 


0 


0 


863,652 


0 


0 


4,333 2 3 


1,964 


10 


0 


38,485 


10 


0 


— 


68,617 


17 


7 


266,134 


12 


4 


— 


200 


0 


0 


11,383 


13 


4 


61 13 4 


17,936 


8 10 


*19,069 


3 


0 


— 


2,350 


0 


0 


6,136 


1 


0 


— 


251,863 


16 


5 


1,204,860 


19 


8 


4,400 15 7 


958,389 


13 


4 


32,729,370 


15 


9 


331,03* 12 8 



I. Public Works Loan Fund, Ireland, 1 «fc 2 Wsi. IV., 

c. 33 ; 10 k 41 Vio., o. 27 

1. Grand Juries of Counties, . Roads, Courthouses, «kc. 

2. Loral Boards, . . . Various Works, . 

3. Roads and Bridges, . . For Roads, Bridges, Ac., 

4. Inland Navigation, ... • • 

5. Public Buildings, . . Erectionand Completion, 

G. Railways, . . • .In aid of Construction, 

7. Quarries, Mines, and Miscellaneous, 

8. Harbours, Docks, Ac., . . In aid of Construction, 

9. Fishery Piers and Harbours, Act 9 Vic., c. 3, . 

1 0. Labourers’ Dwellings in Towns, Act 20 & 30 Vic., c. 44, 

II. A rtizans’ Dwellings, . . Act 38 it 39 Vic., c. 36, 

12. Glebe Loans, . . Act 33 it 34 Vie., c. 112, 

13. Public Health, . . Act 41. V 42 Vic., c. 52, 

14. Reclamation of Waste Lands, 1 A 2 Wm, IV., o. 33, 

15. RiverDrainagcand Navigation, Act 5 it G Vic., c. 

IG. River Drainage Maintenauce, Act 29 k 30 Vic.,c. 49, 
17. River Drainage, . . . Act 2G <fc 27 Vic., c. "" 

IS. Public Works Loans, . . 57 Geo. HI., c. 34, 

19. Repairs of Roads and Bridges, G it 7 Wm.IV.,c. 116, 

20. Land Improvement Preliminaries, 10 Vic., c. 32, 

21. Repairs of Fishrrt Piers, . 16 i 17 Vic., c. 136, 

21 JIaIKTBFAJICE OF XAVIOA- j. ,0 * 2Q yj. J, 

tion Works, } ’ 

23. Gaols and Bridewells, . 50 Geo. III., a 103, 

24. Lunatic Asylums Buildings, l<k2Geo. IV., c 33, die. 

25. Lunatic Asylums Support, . C Geo. IV., c. 54, 

20. Building Schools, . . 53 Geo. HI., c. 107, 

27. Tithe Co jo-osition, . . 4 Geo. IV., c. 99, Ac., 

28. Relief of Distress, . .43 Vie., c. 4, 

29. Seed Supply, . . * . 43 Vic., cap. 1, 

30. Improvement of Lands, Act 10 Vic., c. 32, kc.: — 

For Drainage, Farm Buildings, Labourers’ Dwellings, 1 

Planting for Shelter, Scutch Mills, &c., . . J 

81. National School Teachers’ | 0 „ 

Kisimsoes, . . j 3Si39V,=.,c. 82, . 

32. Dispensary Houses, . . 42 k 43 Vic., c. 25, 

II. Land Act Fund, . Act 33 it 34 Vic., c. 46: — 

Advances to Tenants to purchase their Holdings, 

Totals Current Services, .... 
„ Closed „ .... 

Total Consolidated Fund Loans, 



III. Irish Church Fusd Act, 43 Vic., c. 4, and 43 4 44 
Vic. c. 14:— 

1. Improvement of Lands, . 

2. Public Health, 

3. Baronial Works, .... 

4. Relief of Distress, 43 it 44 Vic., c. 14, 

5. Relief of Distress Grants, . 

6. Arterial Drainage, . 

Total Irish Church Fund Loans, , 

Grand Total 



Including £18,062 G*. Ed. issued as Lean, and subsequently converted into Grant. 
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Advances and Repayments to the 31st March, 1882, the Amounts remitted, and Balances outstanding ; also the 
within the Year. 



BALANCES outstanding, .'list March, Jxwj, 



Amounts Remitted. 



£ 


s. 


<1 


£ 


s. 


d. 


£ 


s. 


d. 


£ 


s. 


d. 


£ 


a. 


d. 


£ 


6'. 


d. 




2,360 


11 


0 


C4G.730 


5 


9 


96,297 


15 


5 










16 


- 








i 


1,173 


3 


5 


6,S53 


13 


2 


5,812 


0 


0 









64,040 


0 


10 


25 


4 


4 




6,002 


3 


C 


48,287 


15 


5 


39,516 


1 


3 


2,971 


11 


11 


149,217 


13 


0 


5,134 


13 


8 


3 


1,183 


IS 


5 


17,206 


15 


C 


C6, 243 


13 


4 









52,743 


4 


G 


14.242 


12 


10 


4 









33,040 


2 


1 


G.822 


14 


2 


1,953 


17 11 


















1G.347 


15 


1 


171,500 


0 


0 


127 222 


5 


2 


— 






621,517 


0 


0 


33,567 


2 


1 


G 


17 


19 


9 


14,572 


13 


3 


3,001 


4 











710 


0 


9 









7 


3,437 


0 


1 


04,818 


10 


8 


145,010 


19 


9 


74,830 


3 


3 


151,491 


12 


2 


259 


7 


10 


8 


438 


0 


0 


47,199 


IS 


3 


4,392 


17 


3 









5,879 


S 


3 


20 


4 


8 


9 


3,366 


6 


0 


5,549 


3 


2 


11,830 


9 


2 









101,903 


10 


10 


39 


IS 


10 


10 


1,888 


8 


7 


1,680 


19 


7 


3.021 


C 


2 


— 






62,319 


0 


5 









11 


9,236 


17 


11 


2S,715 


14 


11 


44,330 


6 


7 


— 






271,824 


13 


5 


S 


1 


11 


12 


15,673 


17 


10 


42,544 


17 


0 


52,832 


10 


0 









593,201 


16 


3 


3,228 


13 


1 


13 


— 






— 




















54,789 


2 


7 


2,424 


17 


10 


14 


880 


17 


11 


851,227 


8 


8 


785,313 


10 


0 


1,207,491 


0 


9 


23,333 


11 


10 


749 


12 


11 


15 


764 


6 


7 


12,495 


15 


9 


5,391 


4 


0 


|155 


0 


0 


21,925 


2 


8 


207 


5 


3 


16 


7,472 


15 


10 


00,821 


7 


7 


55,780 


10 


1 


— 






394,009 


11 


3 


2.505 


5 


8 


17 


ISO 


0 


0 


307,533 


C 


3 


19G,362 




10 


171,911 


13 


5~ 


12.000 


0 


O 


7,929 


0 


3 


IS 


11 


0 


3 


131,520 


16 


0 


72 


IS 


8 


— 






191 


17 


9 


— 






19 


— 






50,339 


3 


11 








1,013 


3 


1 


2,747 


13 


0 









20 


168 


8 


2 


4,809 


12 


11 


175 


15 


10 


— 






5,086 


8 


11 


— 






21 


— 






2,430 


0 


0 


0 


0 


2 


— 






— 






— 






22 


— 






S34.565 


1 


0 


0 


15 


3 


1,928 


5 


9 


0,265 


0 


O 


_ 






23 


1,014 


9 


7 


9S2.503 


15 


4 


1,990 


11 


0 


12,183 


0 


O 


270,399 


15 


0 









24 


0 


3 


4 


3,523,S00 


IS 


10 


0 


3 


6 









— 






— 






25 


— 






9,330 


11 


4 









350 


15 


4 


COO 


IS 


11 


- 






20 









51,724 


6 


6 









7227,720 


16 


1 


— 













27 


106 


10 


O 


11,640 


0 


0 


227 


0 


9 









4,110 


0 


0 


42 


C 


11 


28 


~ 






172,198 


15 


4 


— 






— 






475,303 


16 


6 








29 


30,512 


7 


6 


2,041,170 


1 


11 


908,565 


12 


5 


_ 






1,305,425 


2 


5 


12,450 


17 


5 


30 


535 


7 


8 


442 


10 


5 


1,141 


17 


10 


— 






22,115 


9 


7 


_ 






31 


71 


12 


11 


19 


0 


2 


73 


2 


0 


- 






11,322 


19 


10 


— 






32 


15,482 


14 


7 


62,035 


9 


5 


104,129 


9 


10 


- 






419,447 


3 


7 


1,307 


5 


3 




124,347 


1 


11 


10,295,341 


10 


1 


2,726.231 


IS 


5 


1.702,521 


13 


G 


5,254,479 


13 


10 


S4,208 


16 


8 




— 






8,031,681 


6 


7 


48G.930 


0 


4 


0,240,485 


12 


1 


— 






— 








124,347 


1 


11 


18,327,022 


16 


8 


3,213,161 


IS 


9 


7,943,007 


5 


T 


5,254,479 


13 10 


84,208 


16 


8 










7,035 


2 


8 














856,016 


17 


4 








1 


— 


























3S,4S5 10 


0 


— 






2 


1 


13 


6 


__ 










0 









2GG,134 


12 


4 


— 






3 


1 


1 


9 


61 


IS 


4 


1 


1 


9 


— 






11,322 


0 


0 


— 






4 


— 




















19,069 


3 


0 


— 






— 






5 


~ 






— 






— 












6,136 


1 


0 


— 






6 


2 


15 


3 


J7,09C 


16 


0 


J2 15 


3 


19,069 


3 


0 


1,178,695 


0 


3 






124,349 


17 


2 


18,334,119 


12 


8 


3,213,164 


14 


0 


7,962,076 


8 


7 


6,433,174 


14 


6 


84,208 16 


S 





t Remitted in the rear. 



+ Bepaid to Irish Land Commissioners. 
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8 FIFTIETH ANNUAL REPORT OF THE [1881-82. 

The foregoing abstract gives the results of all Loan transactions, under their several 
classes which have been intrusted to the Board’s management from the commencement 
of its operations in October, 1831, to 31st March, 1882. 



PUBLIC WORKS LOANS. 

The Loans authorized for all purposes during the year ended 31st March, 1882, 
number 561, and amount to £841,954. This aggregate of our loan transactions is very 
much less than that of the two years immediately preceding which embraced to a 
much larger extent transactions rendered necessary for the relief of distress during 
those years, the amounts in 1879-80, and 1880-81, having been respectively 
£988,359, and £2,703,390. 

The following statement shows the purposes to which the sum of £841,954 has been 
allocated, and the respective funds on which it is charged. 



IL 

III. 





Public Works Loan Fund, 1 & 2 Wm. IV., c. 33 — 




No. 


of 






3 Grand Juries of Counties, . 




4,918 


1 


Local Boards, 




550 


3 


Railways, 




65,000 


4 


Harbours 




146,425 


17 


Labourers’ Dwellings, .... 




33,674 


50 


Globe Loans, ..... 




18,506 


64 


Public Health, ..... 




132,528 


1 


Reclamation of Waste Lands, 




15,000 


10 


Arterial Drainage Works, . 




134,100 


3 


Arterial Drainage Maintenance, . 




810 


1 


Repairs of Post Roads, 




1,000 


1 


Land Improvement Preliminary Expenses, 




2,000 


3 


Repairs of Fishery Piers, 




1,600 


4 


Lunatic Asylums, .... 




32,800 


1 


Seed Supply, ... 




72 


308 


Land Improvement, .... 




125,825 


34 


National School Teachers’ Residences, . 




7,425 


15 


Dispensary Houses, .... 




11,132 


523 






733,365 


25 


Land Act Loans, 




23,232 




Church Fund Loans — 






1 


Baronial Works, ..... 


77,977 




1 


Arterial Drainage, .... 


2,350 




2 


Public Health, ..... 


15G 




9 


Loans and Grants, Food and Fuel, 


4,874 





85,357 

£841,954 



These transactions are all more or less in continuation of loan services which have 
been fully brought under notice in former reports, and therefore do not now need much 
special observation in explanation. It will be observed that the list includes seventeen 
loans for Labourers’ Dwellings in towns, amounting to £33,674, against £28,870 in 
1880-81; that fifty loans were made for Glebe Houses, against fifty-eight, covering a 
total appropriation of £18,506 against £24,639 in the former year. The total amount 
applied to this service now amounts to £300,540. 

The Public Health Loans, which last year from exceptional causes embraced seventy- 
two Sanitary works, estimated to cost £205,187, provide in the present year for only 
sixty-six works at a cost of £132,683, which is being applied to the purposes undernamed, 



21 for Water Supplies at a cost of .... 44,799 

31 for Sewerage, ...... 48 309 

3 Burial Grounds, . . . . 1,750 

2 Markets, ...... 7,000 

1 Disinfecting Chamber, ..... 150 

2 Paying and Asphalting, ..... 13,500 

1 Urinals, <fee., _ 1 Q00 

1 Private Improvement Expenses, . . . 7,500 

3 Scavenging, ....*' 8,675 



£132,683 
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The sanctions for Arterial Drainage works, amounting to £134,100, include five 
supplemental loans for works in progress, making together £39,800, and loans for three 
new districts authorized during the year, viz. : — 

£ 

Currygrane, ...... COO 

Silver River, ...... 1,300 

Lough Erne, ..... . 92,400 

£94,300 

The Land Improvement Loans for the year in consequence no doubt of the very large 
abnormal advances which have been made during the previous two years out "of the 
Church Fund moneys at one per cent, interest, fall short of the amounts authorized in the 
two preceding years on the ordinary terms of repayment. The amount allocated dormer 
the year is £125,825 against £189,600 in 1879-80, and £186, S45 in 1880-81, applied 
for on the ordinary terms. This falling-off of something like £60,000 a year is also 
partly accounted for by the unsettled state of the country. 

The above total abstract of loan operations includes the following special appropria- 
tions, viz. : — 

£ £ 

To the Deny Central Railway, . 5,000 Wicklow Harbour, .... 8,996 

To the Clara and Bauagher Railway, 60,000 Fenit Harbour, .... 95,000 
Wicklow Harl>our, .... 37,429 

The repayment of the Harbour Loans of £37,429, and £95,000, and moiety of the 
Clara and Banagher Railway Loan, are secured by Grand Jury Presentments in the 
respective counties. 

We next proceed to notice the Acts of Parliament which wore passed during the 
Session of 1SS1, affecting Public Loan Services in Ireland, viz. : — 

“ The Public Works Loan Act, 1881.” 

The 3rd section authorizes the issue from the Consolidated Fund of a sum not 
exceeding £1,100,000 for all the purposes coming under the Public Works Loan Fund 
(Ireland), to be available for issue from Her Majesty’s Exchequer up to the period 
ending the 30th June, 1882. 

Section 6 authorizes us to repay to the Public Works Loan Commissioners, England, 
a loan of £6,000 with interest accrued thereon, making a total of £8,996 due to them 
by the Wicklow Harbour Commissioners which was a first charge on the revenues of 
the harbour. This was with the object of transferring that priority to a loan of 
£40.000 for improving and extending the harbour under a guarantee of certain baronies 
in the county Wicklow, the guarantee being contingent on the removal of priority from 
the old loan/ 

Section 12 provides that the period allowed for the repayment of any loan shall be 
read as if applying to each instalment advanced on account thereof, and that the term 
of the period be reckoned from the date of the advance of each instalment. 

“ The Public Loans ( Ireland ) Remission Act, 1881,” 
remits the balance of a debt of £227,726 16s. Id., part of £279,451 2s. 7d. 
advanced under the “ Irish Tithe Composition Act, 1824, to 2,345 parishes between 
the years 1824 and 1S44 to meet the expenses of the execution of the Act. 

*' The Land Law (. Ireland) Act, 1881.” 

Section 35 transfers the purchase powers given by the Act of 1870 to the Land 
Commission. 

Section 31 (1) authorizes us to make advances to companies for the purpose of the 
reclamation or improvement of waste or uncultivated land or foreshores, drainage of 
land, or for building of labourers’ dwellings, or any other works of agricultural improve- 
ment ; (2) and to make advances for like purposes to the occupiers of land on satisfac- 
tory security, or when the landlord joins the occupier in giving such security, for the re- 
payment of principal and interest within such number of years as the Treasury may fix. 

We have issued, with the approval of your lordships, rules and regulations for the 
advance of moneys to tenants, and in a subsequent part of this report we append a 
statement of the proceedings which have arisen under this new branch of our duties. 

“ The Reformatory Institution ( Ireland) Act, 1881,” 
authorizes us to make loans to Grand Juries, or to the Town Councils of Dublin, 
Limerick and Cork, for the purpose of the alteration, enlargement, or rebuilding of 
certified reformatories, or for the purchase of any land required for sites. No loan to 
exceed £5,000. 
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CHURCH FUND LOANS. 

"We next be<* to offer a few remarks on the Special Fund of £1,500,000 granted to us 
by the Relief of Distress Acts, 1880, out of the Irish Church Funds. Up to the close of 
the year we had actually advanced on account of the different purposes authorized by 
the Acts a total of £1,204,861, of which £19,060' has been made free-graut. At the 
same "period there were remaining liabilities on this fund amounting to £214,487, making 
u total appropriation of £1,419,348 out of the fund of £1,500,000. 

The expenditure on baronial works, to which the sum of £278, S44 was applied, will 
shortly be brought to a close. We shall then only have to deal with the Land 
Improvement portions of these loans : these now amount in the aggregate to £1,065,030, 
on account of which £201,378 remained to be advanced on the 1st April last. Difficulties 
have arisen in many parts of the country which have retarded the completion of this 
expenditure, and it will probably be another year before all that can be applied out 
of this balance will be taken up, so as to enable us to close this account. 

Two years having expired since the first issues under these Acts were made, steps have 
been taken to bring the advances of two years’ date under repayment, and a very much 
larger amount will also have been so brought before the close of the present year. 

ADVANCES AND REPAYMENTS. 

The advances out of the Consolidated Fund in the year were £706,526, and from 
the Church Fund £251,864, making a gross total of £9 5S,390, as against £2,072,577 in 
18S0-S1, the year of distress. 

The total of all loans advanced by this Department, and the Departments whose 
duties have been handed over to us, amount to £32,729,370, on account of which 
£18,334,119, principal, has been repaid, £7,962,076, has been remitted, and £6,433,175, 
balance, remains in the hands of borrowers. Full details of these results are given in 
the general Abstract at pp. 6 and 7. 

The repayments during the year, including interest, amount to £455,382, of which 
£450,981 was on ordinary loans and repaid to Her Majesty’s Exchequer, and £4,401 
to the Church Fund. Of the amount repaid to the Exchequer, £124,347 was in respect 
of interest, aud has been carried to the credit of Revenue for the past year. 

Under this subdivision it may be desirable to remark that the repayments of the 
Seed Advances which, under the Seed Act of 1880, were to have been made in two 
moieties, without interest, on 1st August, 1881, and 1st August, 1882, have been extended 
over five years, first, by the Relief of Distress Amendment Act, 1880, and, second, by 
the Local Government Board Act of 1881, and, under the powers thereby given, the 
Local Government Board for Ireland have distributed the repayment of these advances, 
as they stood at the commencement of last year, 1880-81, over the following years 

£ s. d. 

1st August, 1881, 138,299 11 2 

,, 1882, 177,715 3 4 

„ 1883, 134,127 13 8 

„ 1884, 74,969 10 10 

1885 73,301 11 9 

£598,413 10 9 

Of the sum which accrued due on the 1st xkugust, 1881, we have recovered £123,122 
up to the 31st March, aud the remainder is slowly coming in. 

We regret that the outstanding arrears on the various instalments chargeable on 
lands, in consequence of the very extensive non-payment ot rents to landlords, have 
during the past year been considerably increased. These special arrears, which on the 
31st March, 1S80, were £13,249, and on the 31st March, 1881, £23,625, have increased 
on the 31st March, 1882, to £41,475. 

The progress of these arrears has from time to time been brought under the con- 
sideration of your lordships, and instructions have been given for our guidance under 
these difficult circumstances. 

THE BALANCE OUTSTANDING. 

- the close of last year the aggregate of loan balanoes outstanding was £6,064,700, 
including £962,231 due to the Church Fund. The operations of the past year have 
increased these figures, and show a balance of £5,254,480 due to the Consolidated Fund, 
and £1,178,695 to the Church Fund, making a total of £6,433,175. 
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The following figures show the rates of interest charged on the balance.- 1 as thc-v 
stood at the close of each of the past two years : — 





1881. 


1882. 


Free of Interest, 


. £1, 122.6GC 


£695,005 


3 per cent., . 


6,000 


6,000 


31 „ • 


50,054 


. 58,048 


3? „ . 


• 2,041,624 


. 2,874,643 


3| „ . 


73,762 


137,238 


4 „ 


521,501 


632,198 


4J „ . 


20,728 


. 81,704 


5 „ 


657,134 


. 769,644 








Church Fund Loans — 


£5,102,469 


£5,254,480 


1 per cent., . 


902,231 


1,178,695 




£6,064,700 


£6,433,175 



ESTIMATE FOR LOANS. 

We have submitted in the ordinary way an estimate of the probable requirements 
for the year terminating between the 1st April and the 30th June, 1833, amounting in 
the aggregate to £1,474,333, on account of which a sum of £1,100,000 will probably be 
amply sufficient to cover all the payments which will arise in the period, the experience 
of the last few years having shown that intending borrowers have a tendency to over- 
estimate their probable requirements. We are glad to be able to state that local boards 
and others are becoming more alive to the principles on which tins estimate is bast;d. 

We append lists of applications for loans received in the past year from Local Bodies 
for sanitary and other purposes. 

LOANS APPLIED FOR FROM 1st APRIL, 1S80, TO 31st MARCH, 1881, 
INCLUSIVE. 



Public Health ( Ireland ) Acts ; 1878, 41 it 42 Vic., c. 52 ; and 1879,42 «Sr 43 Vic., C- 57, 
From Boards of Guardians — 



CTmon. 


Work. 


Place. 




Amount, 
r . j 


Armagh, . • . 


• . Water Supply, . 


Ready, 




1.000 


0 


0 


Do., . 


. Public Slaughter House, . 


Armagh, 




. L000 


0 


0 


Athy, 


. Sanitary Works, . 


Mouasterevan, 




. 280 


0 


0 


Cookstown, 


. Supply of Water, .... 


Cookstown, . 




. 7.000 


0 


0 


Do., 


. New Cemetery, . . . . 


Do., 




. 1,000 


0 


0 


Croom, . 


. Improving the Sewerage of 


Croom, £1,000, reduced to 


. 714 


0 


0 


Downpatrick, . 


. Water Supply, . 


Ballinahinch, 




. 420 


0 


0 


Do., 

Enniskillen, 


Do., 

. Sewerage of . . . . . 


Downpatrick, 

Tempo, 


£300 0 


. 550 
0} 


0 


0 


Do., . 
Do., . 


Do., 

Do., 


Belcoo. . 

Blacklion, 

Miltown Malbay, . 


175 0 
25 0 


0 1-500 

o) 


0 


0 


Ennistymon, . 


. Water Works, . 




. 1,650 


0 


0 


Kilrush, . 


. Sewerage Works, . . . . 


Mullagh Village, . 




. 131 


0 


0 


Do., . 


Do., . . . . 


Cooraclare do., 




. 200 


0 


0 


Do., . 


Do., . 


Kilrusb, 


. , 


. 92 


0 


0 


Larne, 


. New Cemetery, .... 


Glenarm, 




. 700 


0 


0 


Limerick, 


. Sewerage Works, . 


Smnile bridge, £160, reduced to 


. 115 


0 


0 


Do., . 
Listowel, 


Do., . 

. Well and Pump for "Village of . 


Cahirconlish, 

Finuge, 


£50 0 


. 439 

°) 


0 


0 


Do., . 
Do., . 


Do. do., 

Do. do., 


Knockanure, 
Newtownsandes, . 


27 10 
35 0 


0 >-102 
0) 


10 


0 


Do., . 


. Sewerage Works, .... 


Do., 




. 407 


0 


0 


Loughrea, 


. Enclosing and Fencing the several 
Burial-grounds in the Union. 






800 


0 


0 


Rathdown, 


. WaterWorks, . . . . 


Enniskerry, . 




. 1,400 


0 


0 


Rathkeale, 


. Sewerage Works 


Rathkeale, 




. 600 


0 


0 


Do., 


. Completion of Water Works, . 


Pallaskenry, . 


£48 ' 0 
60 0 


100 


0 


0 


Skibbereen, 

Do., 


, Pump for Village of 
. Do., . 


Baltimore, 

Oastletownsend, 


2} ios 


0 


0 


Waterford, 


. Drainage of Villages of . 


Mooncain and Ballytarsney, . 


. 200 


0 


0 



22 Applications. Total AaotrsT, . £19,508 10 0 
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Loans. 

Dublin, 

Do., 

Do., 

Do., 

1 .... 

Do., 

Do.. 

Do., 



8 Applications. 
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From Corporations of the following Cities and Towns : — 

£ 

. Urinals anil La times 1,000 

. Private Improvement Expenses, 10,000 

. . Sewer Ventilators, 2,000 

Paving three Streets — East Wall, Bensou-street, and Great Britain- 

quay 9,500 

. Works around South City Markets, to make and sewer certain 

widened and new Streets, 3 qoq 

. Erecting a Pumping Station to remedy the Hooding of the low-lying 

districts of the north-east quarters of the City, . . , iq qoq 

. To complete the Coombe area Improvement Scheme, . . 4 000 

. Purchase of Horses, £2,400 ; Carts, £3,575 ; and Barges, £2,700 ; 

for Scavenging Purposes, 8,675 

Total Amount, . £48,175 



From Town Commissioners. 



Bangor, Co. Down, . . Sewerage Works for the Town, 3,000 

Cashel, Co. Tipperary. . . Reservoir, . . . 1,800 

Dalkev, Co. Dublin, . . To pay off a Balance for the construction of a portion of the Sewer- 
age Works for which a loan of £4,000 was sanctioned in 1877, 360 

.Holywood, Co. Down, . . Waterworks, 10,000 

Lmgan. Co. Armagh. . . Purchase of old Dwelling-houses for the Sanitary Improvement of 

Lurgan, 260 

Pembroke, Oo. Dublin, . . Sewerage Works, 14,000 

Do., do., . . Drainage of Saiidviuount, 12,000 

Do., do., . . Sewerage of Irisbtown, Ringsend, and Ailesbury-raul, £10,000; 

proportion of cost of Sewer No. 2 due to Ratlunines and Pem- 
broke Main Drainage Board, .£5,300 ; erection of Stabling and 
Outoffices at Town Hnll, £1,000, ...... 16,300 

Queenstown, Co. Cork, . For a Disinfecting Chamber, 150 

Do., do., . Approach to Boat Harbour, ........ 550 

Rathmines and Rathgar, Co. Intercepting Sewer on Harold’s-cross-road, 1,700 

Dublin. 

Do., do.. Wator Works under Act of 1880, 43 it 44 Vic., c. 138, Local, . 100,000 

Tralee, Co. Kerry, . . Water Works (extra), 666 



13 Applications. Total Amount, . £160,726 



Westport Harbour Commissioners, 
Dublin Port and Docks Board, 
Do., do., 



From Harbour Commissioners, &c. 

Act 1 & 2 Wm. IV., c. 33, and Acts amending it. 

Improvement of Harbour, Quay extension, 



County Cavan, 
Do., 



To rennuierate their .Engineer for his professional 
services — Dnblin Bridges, .... 

Do., do., Staff, 



Grand Juries. 



New'Road, 

Do., 



£ >. J. 

°l 

440 0 or 



£ 

5,000 

1,050 

500 

£1,550 

£ s. d. 



TRAMWAYS; £ 

Dublin and Lucan Steam Tramway, ...... 10,000 



Act 40 at 41 Vic., c. 27. 

~ Board or Control for Lunatic Asylums. 



- Belfast, . 

- Down, ... 

- Kilkenny, 
Londonderry, 

4 Applications. 



.. New Works, . 
• Do., 

Do., 

Do., 

Total Amount, 



£ 
6,000 
5,000 
1,800 
20,000 

£32,800 
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Applications of Trustees of Drainage Districts under Act 5 & 6 Vic., c. 80. aud the 
Acts amending it : authorized by the “ Relief of Distress (Ireland) Amendment 
Act, 1 SSO,” 43 & 44 Vic., c. 14, section 13, 2nd August, 1SS0. 

Districts. Amounts. 

Lavally, County Galway, ....... £200 



IRISH REPRODUCTIVE LOAN FUND. 

The mode of procedure under this loan service has been explained in former reports. 
It consists of separate funds, the balance of money allocated to ten counties from 
moneys raised by subscription in England, in the year 1822. 

The application of the fund since 1S74 — the year in which its administration was 
transferred to this Board — has been exclusively confined to fishery loans which affect 
the eight maritime counties of Clare, Cork, Galway, Kerry, Leitrim, Limerick, Mayo, 
and Sligo. No portion of the funds applicable to the lion-maritime counties of Tipperary 
and Roscommon, has been appropriates The number of loans we have advanced to 31st 
March, 1882, has been 2,137, amounting to £38,501, and the amount we have received 
back to the same period £27,870 15s. 7 d. 

The advances and repayments during the year have been £6,133, and £5,931 respec- 
tively. 

A bill now before Parliament seeks to remove the restrictions on the issue of these 
funds, which is confined to one-fourth of the available balance on each county ; and 
proposes to vest the power as to the amounts to be issued in any one year, in the 
hands of the Lord Lieutenant. 



PUBLIC BUILDINGS. 

Executive Service. 

The public buildings under the charge of the Board are as follows : — 

The Viceregal Residences in Dublin Castle and the Phoenix Park, the Courts of Law, 
Public Offices, Metropolitan Police Stations and Courts, the Royal Hospital, Kihnainham. 
the Royal Hibernian Military School, Ordnance Survey Office, Mountjoy Barrack, the 
Museum of Science and Art, Glasnevin Gardens, the Royal Irish Academy, the National 
Gallery of Ireland, the Royal College of Science, all in the Dublin District 
Coast-Guard Stations 
Customs and Inland Revenue Buildings 
Constabulary Buildings 
Post and Telegraph Offices 
Dundrum Criminal Lunatic Asylum. 

National Education Buildings throughout Ireland. 

Queen’s Colleges, at Cork, Belfast, and Galway. 

The necessary works of repair, maintenance, and furnishing of the above buildings, 
have been duly attended to. 

The severe storms of the 14th and 21st of October and 21st November, 1 SSI , caused 
more or less damage to a large number of the buildings under the Board’s charge, not 
involving any serious outlay at any one, but, from the number of cases to be attended 
to, and the wide area over which they were spread, there was necessarily a severe 
pressure on the executive officers. 

The following new works and alterations in connection with the above services and 
buildings have been carried out during the year : — 

New Coast Guard Stations have been built at Ballynacourty and Ballyvaughan, and 
progress has been made with those at Portnoo and Tully, which will be finished during 
the current year. 

The conversion into barracks for the Royal Irish Constabulary of sundry bridewells 
which are no longer required for that purpose has been completed, except at Bally conneil, 
in which case the change has been abandoned. The conversion of military barracks 
to a like purpose has been suspended for the present. The construction of a new barrack 
at Londonderry has been commenced ; that at Galbally, county Limerick, is in a forward 
state, although there was some difficulty in getting a contractor to undertake the 
Printed image digitised by the University of Southampton Library Digitisation Unit 
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\ .,eiv Wack has been eonijileted at Olonmany, comity Donegal. Temporary 
stabling 'has been supplied to 70 barracks, and additional portable huts hare been 

supplied, increasing the number to 1 OS. . , . .. . 

Tlte works at the Queen’s Colleges during the year have been limited to the main 
ten;, nee- of the buildings, the furniture and fittings. A turret-clock and bell have been 
put up in the tower of Galway College. , , , , , . 

Durincr the past year the erection of 45 National school-houses has been proceeded 
with at a total cost of .£13,744 18s. 3d. towards which the Board paid, as grants, two- 
thirds, or the sum of £9,163 5s. 6 cl the remaining one-tlnrd of the expense being met 
by local contributions. , _ , 

Various additions to and enlargements ol school-houses, together with such structural 
improvements as providing timber flooring, wainscotting, tablet rails, eave gutters, & c ., 
erecting porches, building enclosing walls and gates have been carried out at 33 ordinary 
literary National schools, at a total cost of £1,627 Is. 0 d. of which the Board paid 
two-thirds, the remaining one-third having also been locally contributed. 

Besides this outlay, the Board have expended in new works and alterations, repairing 
and maintaining the Metropolitan (or Central) Model School Buildings, and the District 
Model, Minor Model, and Model Agricultural Schools, the sum of £7,886 Is. 10d., and 
a further sum of £1,780 18s. 8 d. for furniture for those buildings : on the ordinary 
literary National Sehools in charge of the Board, a sum of £3,287 Os. id. has been 
also expended in works of maintenance and repair. 



Fuel and Light, &c. 

This service for the twelve months ended 3 1st March, 18S2, embraced the supply to 
about 35^ establishments, of coals, coke, turf, fire-wood, gas, water, chandlery, &c., to 
the Metropolitan Crown Buildings, and to those in various parts r»f the country to an 
aggregate amount of £lS,986 13s. 5 d. 



National Monuments and Ecclesiastical Ruins. 

Irish Church Act, 1869, 32 & 33 Vic., c. 42. 

On the 30th October, 1880, the IrLli Church Temporalities Commissioners, acting 
under the provisions of the 25th section of “Tlie Irish Church Act” of 1869, made 
an Order amending and consolidating their former Orders of 27th October, 1S74, 
16th December, 1874, and 12th December, 1877. By that new order the number of 
buildings transferred to the Board for preservation as National Monuments was 
increased from 119 to 137. Of this number the necessary works for arresting dilapida- 
tion and insuring future preservation have been carried out at 72, and partly at 4 more, 
which are in hands, while of those included in the Order there are 4 at which either no 
trace of the building has been discovered, or so little, as to leave nothing worth preserv- 
ing, or which require no work of repair. There arc- 1 7 cases of pre-historic remains such 
as Stone Forts and Bee-hive Cells, to which scarcely anything can be done beyond pro- 
tecting them, from further injury, and there remain 32 monuments, chiefly of small 
size, the repairs of which have not yet been commenced. The outlay up to the present 
time has been £20,556 17s. Sc?., and there remains to credit of the account, Three 
per cent. Stock £39,848 4s. 2d., and a cash balance of £230 13s. id. 

ihe details of the works, the progress made, and the results attained will be found 
in the report of Mr. Deane, r.h.a., the superintendent, in the Appendix E. 



Parochial Records. 

Act 39 & 40 Vic., c. 58. 

Under the provisions of this Act, inspections of the Repositories provided for the. safe 
custody of the Parochial Records have been made in the several cases required by the 
Deputy Keeper of Records, and reports procured thereon have been forwarded to him. 

New Science and Art Museum. 

40 & 41 Vic., c. 234 (Local). 

Your Lordships having sanctioned the erection of a new Science and Art Museum, at 
Vo ^kniated cos t of £100,000, the Board issued a public notice, dated 5th September, 
1 b81, inviting competitive sketch designs for the proposed building, -which was re- 
sponded to by 68 competitors. 

These designs having been submitted to a Committee nominated by your Lordships, 
ve were selected, the authors of which were to compete under final conditions, subse- 
quently approved by your Lordships. 
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These perfected designs having been sent in, have been referred to the same 
Committee for adjudication. 

Land Commission. 

44 & 45 Vic., c. 49. 

'l’he offices formerly occupied by the Church Temporalities Commissioners at 24, 
Upper Merrion-street, have been rearranged to suit the requirements of the Land 
Commission, and a temporary court has been provided for their accommodation, the 
staff connected with the Church Temporalities branch of the Land Commission bavin" 
been transferred to S4, Merrion-square, which has been taken on lease and made suitable 
for their purposes. Steps are now being taken for the erection of a permanent Court in 
rear of the offices. 

Royal University. 

42 & 43 Vic., c. 65. 

Negotiations are now in progress for acquiring the Exhibition Palace at Earlsfort- 
terrace, Dublin, under arrangements approved by your Lordships, for the purpose of 
providing the accommodation which is necessary for the Royal University, and the 
plans for the additions and various works of adaptation which will be required, in the 
event of its being purchased, are under consideration. 

Parks and Gardens. 

The Phcenix Park. — The several lodges of the Bailiff, gate-keepers, constables, and over- 
seers, have been duly maintained, as well as the various roads, avenues, plantations, &c. 

The People’s Garden continues to be largely frequented, especially on Sundays and 
holidays. The annual distribution of bedding plants among the humbler classes con- 
tinues to be largely taken advantage of and appreciated. 

St. Stephen's Green Park, 40 & 41 Vic., c. 134 (Local). — The walks, ride, shrubberies, 
and plantations, have been maintained in a satisfactory manner daring the year, and 
retiring-rooms have been provided for the accommodation of those frequenting the park. 

Curragh of Kildare. — The residence built under your Lordships’ authority for the 
Deputy Ranger of the Curragh has been maintained in proper order, and an improved 
water supply has been provided for it. 



BUILDINGS. 

Loans Service. 

Loans have been made, under the powers conferred upon us by the several Acts 
referred to, for the following purposes, and in these cases the works, when approved, 
are carried out by the borrowers under our general centr'd and supervision, with the 
exception of those under the Limited Owners’ Residences Acts. 

Labouring Classes’ Lodging-houses and Dwellings Acts. 

29 & 30 Vic., c. 44, and 30 Vic., c. 28. 

During the year 30 applications have been made for loans, amounting to .£'54, 1S2, 
for the erection of dwellings for 600 families ; of these IT for the accommodation of 453 
families, amounting to £33,674, have been granted. Some of the applications could not 
be entertained, as the character of the proposed buildings rendered them unsuitable 
to the wants and means of the class of persons for whose benefit the Act was framed, and 
others in consequence of the inadequacy of the accommodation provided, either as to 
space or sanitary arrangements. The advances during the year have amounted to .£1 9,926. 

Glebe Loans. 

Glebe Loans ( Ireland ) Acts, 1870-71-75— 78— SO. 

33 & 34 Vic., c. 112; 34 & 35 Vic., c. 100 ; 3S & 39 Vic., c. 30 ; 41 Vie., c. 6; 

43 & 44 Vic., c. 2. 

Applications for 54 loans have been received during the year, amounting to £17,576, 
and loans have been granted to the amount of £1S,50G*. The issues for the year 
amounted to £l9,08S. From the passing of the Act 33 & 34 \ ie., c. 112, on 10th August, 
1S70, we have received 916 applications for loans, of which 720 have been granted, and 
the total amount advanced up to the present is £300,541. Among the applications 
referred to, some have been withdrawn or not proceeded with, and others have failed 
through want of title, &c. 
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National School Teachers’ Residences (Ireland) Acts. 

3S & 39 Vic., c. 82 ; 43 & 43 Vic., c. 74. 

Thirty-eight applications under this Act have been received during the year for loans 
amounting to £8,170, of which 34 have been sanctioned, the necessary inquiries and 
steps in the other cases not having been completed. 

The issues during the year on this service have amounted to £7,195. 

Dispensary Houses (Ireland) Act. 

42 & 43 Vic., c. 25. 

Fourteen applications have been received for loans under this Act, amounting to 
£9,541, and 15 have been granted, amounting to £11,132. 

The issues during the year amounted to £10,152. 

Reformatory Institutions (Ireland) Act, 18S1. 

44 & 45 Vic., c. 29. 

Under this Act, empowering the Board to lend, one application, amounting to £4,000, 
has been received from the Corporation of Limerick for building a Reformatory School 
in Clare-street, Limerick. The loan has been sanctioned, and the Board are taking the 
necessary steps to have the securities perfected. 

Limited Owners’ Residences. 

Acts 27 & 28 Vic., c. 113 ; 33 & 34 Vic., c. 56 ; 34 & 35 Vic., c. 84 ; 40 & 41 Vic., c. 31. 

These Acts have been brought into operation in only one case, that of R. H. Metge, 
Esq., m.p., for additions to Athlumuey House, Navan, in which the Absolute Order has 
been made. 



LAND IMPROVEMENT. 



We beg to submit the following observations on the working ot the Land Improve- 
ment Acts, for the past financial year, confining our remarks to ordinary land improve- 
ment. and excluding the loans made under the special terms of the Relief of Distress 
Act, 1880, and the 31st Section of the Land Law Act, 1881. 

The number of applications and amounts issued from the commencement in 1847, to 
the close of the financial year ending 31st March, 1882, are stated as follows : 



No. of 

Applications. 

1847, June to December (inclusive), 1,354 


Amounts 

£72,790 


1865, . 






No. of 

Applications. 

90 


Anotmli 

£46,215 


184S, 






571 


35 6,1 GO 


1866, . 






98 


20,295 


1S49, 






643 


379,836 


1867, . 






145 


39,180 


1850, 






436 


250,324 


18G8-9, 






179 


64,973 


1851. 






280 


145,653 


1869-70, 






166 


83,775 

77,980 


1852, 






164 


88,542 


1870-71, 






159 


1853, 






154 


55,454 


1871-72, 






160 


82,555 


1854, 






123 


49,293 


1872-73, 






223 


76,290 


1855, 






98 


35,180 


1873-74, 






224 


99,572 

102,005 


1856, 






108 


32,510 


1874-75, 






245 


1857, 






114 


31,674 


1875-76, 






265 


98,730 


185S, 






112 


35,524 


1S76-77, 






218 


121,405 


1859, 






111 


29,334 


1877-78, 






278 


121,345 


1860, 






135 


26,902 


1878-79, 






319 


125,370 


1861, 






154 


36,656 


1879-80, 






463 


147,035 


1862, 

1863, 






184 


61,375 


1880-81, 






638 


161,575 






138 


58,830 


1881-82, 






401 


137,788 


1864, 






132 


58,430 













The loans under which operations have been commenced during the year now 
on are classed under the following heads 



Drainage and other Land Works, 
Parra Buildings, 

Labourers’ Dwellings, 
Scutch-mills, . 



No. of Amount 

Loans. sanctioned. 

100 £76,150 

110 47,815 

13 4,095 

Nil. Nil. 



reported 



Th°ugh the number of applications and the amount issued are not so large as in the 
y are 1879-80, and 1880-81, which for many reasons may be regarded as exceptional 
periods, they exceed those of 1878-79, and any previous /ear sinci 1851. 
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The following table gives the number of loans and the sums issued in the several 
counties in Ireland up to the 31st March, 18S2 : — 

Schedule showing the Number of Loans and Amounts issued. 



Amount issued. 



Northern Division. 




£ 




d. 


Antrim, . 




164 


118,228 


0 


0 


Londonderry, . 




130 


58,318 


0 


0 


Donegal, . 




192 


129, 2S1 


0 


0 


Fermanagh, 




117 


70,990 


0 


0 


Tyrone, 




259 


126,235 


0 


0 


Armagh, . 




58 


19,273 


0 


0 


Down, 




109 


7S.099 


0 


0 


Midland and Eastern. 










Cavan, 




115 


44,121 


0 


0 


Monaghan, 




83 


40,569 


0 


0 


Longford, . 




192 


101,481 


0 


0 


Louth, 




74 


29,095 


0 


0 


Meath, 




294 


165,955 


0 


0 


Westmeath, 




186 


71,723 


0 


0 


Dublin, 




176 


64,767 


0 


0 


Kildare, . 




225 


118,325 


0 


0 


King’s, . 




138 


3S,763 


0 


0 


Queen’s, . 




275 


136,225 


0 


0 


Wicklow, . 




200 


105,87 1 


0 


0 


Carlow, 




172 


93,429 


0 


0 


Kilkenny, . 




147 


54,991 


0 


0 


Wexford, . 




227 


109,490 


0 


0 


Western. 












Sligo, 




154 


78,697 


0 


0 


Leitrim, . 




124 


51,830 


0 


0 


Mayo, . . 




351 


150,629 


0 


0 


Roscommon, 




312 


133, 70S 


0 


0 


Galway, . 




580 


224.257 


0 


0 


Clare, 




243 


85,861 


0 


0 


Southern. 












Limerick, . 




550 


23S,S46 


0 


0 


Tipperary, 




402 


147,592 


0 


0 


Waterford, 




110 


51,855 


0 


0 


Cork, 




743 


226,043 


0 


0 


Kerry, 




473 


251,913 


0 


0 








Totals, 







2,504 



2,278 



7,575 



600,424 0 v 



1,174.805 0 0 



725,072 0 0 



916,434 0 0 



3,416,550 0 0 



Thorough-Drainage. 

fhe quantity of land thorough-drained under the Acts, since the commencement in 
1647, to 31st March in this year, is 27S,576 acres. Of this quantity 3,749 acres have 
been t borough- drained during the year now reported on at an avei'age cost of £7 2s. 6d. 
per acre. 



Planting for Shelter. 

For this description of work 73 loans have been granted since the passing of the Act 
29 & 30 Vic., c., 40, and of that number 3 amounting to .£465 were approved during 
the year ending 31st March, 1882. 



Farm Buildings. 

The number of loans sanctioned for the erection of Farm Buildings since the passing 
ot the Act 13 and 14 Vic., c. 19, is 1,640, amounting to £822,175. Of this number 112, 
amounting to £50,545, were sanctioned during the year ending 31st March last. 



Dwellings for Agricultural Labourers. 

Ihe number of loans sanctioned for this class of work since the passing of the Act 
-3 Vic., c. 19 is 480 amouuting to £268,230 the cases sanctioned siuce our last report 
being 18 amounting to £4.765. 
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LANDLORD AND TENANT ACTS, 1870 and 1S75. 

33 & 34 Vic., c. 46 ; and 35 & 36 Vic. c. 32. 

During the year on which we now report the number of loans made under the abate 
Acts was 23, amounting to £18,892* This, as compared with the year 1880-81, shows 
a decrease in numbers of 19, but au increase in amount of £080. 

Of these 20 were in respect of sales in tile Land Court under the 45th section of the 
Act of 1870 the amount of the advances being .£14,012. This brings the total number 
of loans under that section up to 776, the gross sum issued being £433,840. 

Under the 42nd section of the Act which provides for the granting of loam to land- 
lords to compensate tenants for improvements upon quitting their holdings, there has 
been during the past year one loan made, amounting to £400, being the second granted 
under this section of the Irish Land Act of 1870. 

The total number of cases under both Acts {1870 and 1872) in which advances have been 
made from the commencement in 1S70 to the 31st March, 18S2, is, including the advances 
for compensation above referred to, 873, the gross sum issued being £511,482, 
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LAND LAW ACT, 1881. 

44 & 45 Yic., chap. 49. 

Umler tlie 19th section of this Act the duty devolves on the Board of making 
advances to tenants for the improvement of labourers’ cottages on their holdings, or 
tor the building of new cottages, when directed by the Land Commission Courts, in 
fixing judicial rents, to provide such accommodation, tenants so directed being deemed 
to be persons to whom loans may be made under the Landed Property Acts, as if they 
were owners within the meaning of the 7th section of the Act 10 & 11 Vic., cap. 32, 
but that any such loan may be made for a less sum than £li)0. 

By the 31st section of the Act the Board are empowered to grant loans — 

I. * To companies for the reclamation of waste lands, and 

II. To tenants for the improvement of their holdings on such security, &c., as to the 
Lords Commissioners of Her Majesty’s Treasury may seem satisfactory, and on terms 
of repayment they may fix. 

Under the former section (the 19th) three applications only have been received, the 
first reaching the Board on the 29th of January. 

Thu necessary inquiries, including the requirements of a copy of the order of the 
Land Court, and the publication of the notices of applications were at once proceeded 
with ; but the time unavoidably occupied in making these inquiries has not admitted 
up to the close of the year of any of them being brought to that final stage in which 
the Treasury sanction could be applied for. 

Regarding these loans, it is to be observed that if the course of proceedings which is 
required to be taken in respect of ordinary loans applied for under the 7th section of 
the Act 10 & 11 Vic., cap. 32 (the provisions of which section also regulate these loans), 
was strictly adhered to, the costs, which, so far as they are preliminary, are a deduction 
from the loans, would be altogether disproportionate to the small sums which as a rule 
they may be expected to amount to. 

With a view, thei-efore, of minimising the costs as much as possible, and thus to 
facilitate, and at the same time to expedite the granting of these loans, the Board have 
sought and obtained your Lordships’ sanction to the duties of inspection, and, when 
necessary, the preparation of plans and specifications, beiDg carried out by the inspectors 
appointed to conduct the field operations under the 31st section, thereby admitting in 
many instances at least of a considerable saving being effected, both in cost and time. 

With regard to the operations uuder the 31st section, the Treasury Minute of the 
21st December last, giving cover to and authorizing the schedule containing the rules 
and conditions by which advances should be regulated (a copy of which will be found 
in the Appendix F), having been published in the Dublin Gazette, 3rd January, 
1SS2, and generally iu all newspapers circulating throughout the country, applications 
to the nunioer of 307 were received up to the close of the year ; of these 90 were found 
to be inadmissible uuder the conditions which limit the granting of loans to cases in 
which the valuation of the holdings in respect of which they are sought for is not under 
£20; and 27 to come under the provisions of the 7th section of the Land Improvement 
Act 10th & 11th Vic., c. 32, to which they were accordingly transferred, to be dealt with. 
The remainder (190) were, when sufficiently explanatory, or when not so, when the 
necessary information had been obtained, referred without loss of time to the inspectors, 
four of whom your Lordships had approved of being appointed — one to eachprovince — for 
the necessary local inquiries, preparation of plans, &c. Of the number referred for investi- 
gation, 34 were declined in consequence of the security offered being insufficient, leaving 
156 to be further inquired into. 

. The time occupied in making these inquiries, &c., has been found to be very con- 
siderable, arising partly from the wide area over which the Inspectors, under present 
arrangements, have to travel, and the necessity of making special appointments with 
each of the applicants, but mainly from the difficulty of procuring satisfactory informa- 
tion in regard to the sufficiency of the securities offered, the position of the tenant with 
respect to the payment of his rent (which, under the conditions, is required to have 
been fully paid up), and generally to the difficulty of corresponding with them. 

A further difficulty ana cause of delay has been found to arise in cases where tenants 
hold under leases, which class constitute a large proportion of the applications enter- 
tained, and in which the Board’s solicitor has advised as to the necessity of his being 
satisfied as to the applicants being the legal occupiers under the leases, and to the 
I ,r oj>°sed improvements not being contrary to the covenants they contain. 

To the time occupied in these investigations, &c., is to be added the time, six weeks, 
which is required by the section for the publication of the notices of applications and 
receipt of objections to the granting of loans, the general result of which has been that 
the Board had not been in a position to submit, up to the 31st March, any cases for 
Treasury sanction ; a large number, however, had reached a very advanced stage. 
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[ 1881 - 82 . 

With the experience which has been gained by the Inspectors in what has proved a 
v e rv difficult service, and with the knowledge they have acquired of their districts and 
the improved arrangements they will thus be enabled to make for the regulation of 
their duties, the Board have reason to hope that the service, so far as regards local 
inspections and inquiries, may, in future, be materially expedited. 

No applications for loans for the reclamation of waste lands have yet been received. 



Artttria r ARTERIAL OR RIVER DRAINAGE. 

Dnunage. ^ c(s . 5& 6Vic.,cap. 89; S & 9 Vic., cap. 69 ; 9 Vic., cap. 4 ; 10 & 11 Vic., cap. 79 . 

16 & 17 Vic., cap. 130 ; IS & 19 Vic, cap. 110; 19 & 20 Vic., cap. 62; 20 & 21 
Vic., cap. 23 ; 21 & 22 Vic., cap. 41 ; and 35 & 36 Vic., cap. 31. 

The Board’s duties in connexion with the works of Arterial Drainage, with Improve- 
ments of Navigation and Water-power, under the Acts quoted, have been con- 
fined during the past year to determining, on the application of proprietors, the amount 
of increased rent to be paid by tenants in respect of the benefit derived by them from 
improvements in their holdings, resulting from the Drainage operations ; and to giving 
information, assistance, and advice to the Trustees of Districts, on such points connected 
with their trusts as they might request, and which we have felt it within our province 
to supply. All executive operations have been long since brought to a close. 

The whole expenditure charged against the different undertakings at the close of the 
operations under the Arterial Drainage Acts (prior to 1863), including £70,201 for 
works chargeable to counties, amounted to £2,390,612 126. 4 cl., of which £1,043,227 was 
made repayable by annuity or otherwise, £1,206,312 was remitted, and £141,073 madea 
free grant, "the whole having been advanced by way of loan, with the exception oftliat grant. 
The repayments including interest, amounted to £1,422,924 on the 31st March, 1882, 
the whole extent of land drained and improved being 266,736 statute acres. 

The charges have ceased, within the year under report, in the following Drainage 
Districts : — -Ballinhassig, Longh Oughter and Gowua and River Erne, Brosna, Ballina- 
more and Ballyconnell, Cavetown, and Saleen Lough. 

Drainage and Improvement ok Lands (Ireland) Act, 1863, and Amendments in Acts; 

26 & 27 Vic., c. S8 ; 27 & 28 Vic., c. 72 ; 28 & 29 Vic., c. 52 ; 32 & 33 Vic., c. 72 ; 

35 & 36 Vic., c. 31 ; 37 & 38 Vic., c. 32 ; 41 & 42 Vic., c. 59 ; and 43 & 44 Vic., c. 27. 

Applications for the formation of five new Drainage districts have been received 
during the year 1881-82 — namely, Hogan's Pass, county Tipperary; Sixmilewater. 
county Antrim ; Owenroe, or Moynalty, and Nanny River, in the county of Meath ; and 
the Shiven River, county Galway. 

The total number of applications brought before the Board since the passing of these 
Acts and up to the 31st March, 1882, is 77, viz. : — 



1. Atbboy, county of Meath, 

2. Ballvracnrrig, King's and Queen’s 

counties, .... 

3. Thurles. county of Tipperary, 

4. Rathdowney, Queen’s comity, 

5. Sixmilebridge, county of Clare, 



2,502 
2,446 
413 

- - - . 2,50 5 

C. Kilmastulla, county of Tipperary, . 1,681 
7. Silver River, King’s county and 



1 23 
1 15 
1 39 

0 4 

1 IS 



25. Douglas, county of Carlow, . 

26. Derrinlongh, King’s county, . 



1,092 



county of Westmeath. 

8. Parsonstown, King’s county and 

county of Tipperary, . 

9. Camoge, county of Limerick, . 

10. Elphin, county of Roscommon, 

11. The Connell, county of Kildare, 

12. Brickey, county of Waterford, 

13. Upper Imiy, counties of Cavan, 

Longford, Meath, and Westmeath, 11,675 2 



30 



2,719 

1,260 

3,395 

747 

829 



1,657 



1,457 0 32 



3,077 1 30 



14. The Quinagh, county of Carlow, 

15. The Clodiagb, county of Tipperary, 

16. The Island Lakes and Glore River, 

county of Mayo, 

17. Lough Oughter and River Erne, 

county of Cavan, 

18. Buncam Lake and Ballyhean River, 

county of Mayo, 

19. The Gully, Queen’s couDty, . . u 

20. The Doohyle, county of Limerick, . 409 2 32 

21. The Ward (No. I.), counties of 

Dublin and Meath, . g86 0 18 

22. Frankford River, King’s county, . 1,204 2 0 

23. The Mnlkear, county of Limerick, . 3 250 2 24 

24. Duudorry, county of Meatli, . 



828 

1,064 



27. Boolinarrig, King’s county, 

2S. Kildare (Tully River), county of 



0 1 
3 0 
3 12 
2 0 
1 20 



A. s. r. 
3,088 2 0 
622 0 30 
920 3 20 



0 0 
0 10 



Kildare, 

29. Baltracey, county Kildare, 

30. Lough Erne, counties Fermanagh, 

Cavan, and Monaghan (No. I.), 

31. Torrent River, county Tyrone, 

32. The Boira, county Wexford, . 

33. TheRiver Bride and Kilcrea, county 

of Cork, ..... 

34. The Upper Gully — River Gully, 

Queen’s county, .... 

35. BLilycranmore — Blackstaff River, 

county of Dowrr, 

36. Lough Erne, counties Fermanagh. 

Cavan, and Monaghan (No. II.), 

37. BallynacouTty, county Limerick, . 

38. Ollntrim River, county Tipperary, 

39. Fourtowns and Jerritzpass, counties 

Armagh and Down, . 

40. Ralhangan River, county Kildare, 

41. Stoneyford River, counties Meath 

and Westmeath, . 

42. Tory Hill, county of Limerick, 

43. Barnakvle, county of Limerick, 

44. Bnllintemple, county Carlow, 

45. Upper Finn River, county Donegal, 

46. Upper Leannan, county Donegal, . 

47. The Ward (No. II.), Dublin and 
Meath, 



2,347 3 3 
1,955 2 2 



17,437 3 0 
453 1 1C 
1,227 3 3 



1,269 3 4 
508 1 18 
147 2 10 



19,417 1 5 
179 0 5 
323 3 3G 



428 2 17 
8,789 3 15 



3,536 2 30 
980 1 3S 
1,007 2 22 
504 3 0 
1,274 2 0 
656 3 0 



3,434 0 20 
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A - S- P - A. H. P. 

4S. The River Suck and its tributaries, 62. River Lerr, counties Kildare and 

counties of Galway i Roscommon Carlow, 2,390 2 0 

(No. I.), 32,405 2 3 63. Cabirmone River, county Cork, . 340 0 31 

49. The Swanlinbar or Blackwater, 64. Knockcroghery, county Roscommon, 4,842 0 0 

county of Cavan, . . 265 2 19 65. Ballinloogh, counties of Roscoin- 

50. The Ballyadams, near Atby, Queen’s nion and Galway, . . 647 2 3 

county, • _ • • • 833 2 0 66. Swilly Burn, county Donegal, . 1,370 0 0 

51. Laracor and tributaries, county of 67. New Strokestown, county Ros- 

Meatb, 878 3 22 ^ common 6,146 2 32 

52. The Quoile. county Down, . . 1,379 3 30 68. Clady, county Londonderry. (With- 

53. Tbe River Suck and some of its drawn.and alldocumems returned 

tributary streams, counties Gal way to the petitioners.) 

and Roscommou (No. II.), . . 15,200 0 0 69. Ollatrini, county Tipperary (No. II.) 164 1 16 

54. Tbe River Deel, county Cork ; no 70. Kilcolenmn River and tributaries, 

maps or schedules received, . (See No. 61. King’s couuty, .... 1,327 0 33 

55. Tbe River Bush, county Antrim, . 3,227 1 20 71. Clougkan and Ervey, Meath and 

56. Lough Erne (No. III.), county Fer- Cavan, Notatated. 

ninnagb, . ... 17,266 0 0 72. Blackwater and Owenroe or Moy- 

57. The Garristown or Delvin River, nalty River, Meath, . . 3,050 0 0 

connties Meath and Dublin, 1,034 1 25 73. Hogan’s Pass, county of Tipperary, 894 0 0 

58. Scariff River, county Clare, . . 4,3G9 2 3 74. Sixmilewater, county of Antrim. . 557 2 32 

59. Currygrane, county Longford, . 114 3 37 75. Owenroe and Moynalty, county of 

60. Upper Silver River, King’s County Meath,* 2,226 0 0 • This is a 

and county Westmeath, . . 372 3 0 76. Nanny River, county of Meath, . 739 l 18 r, ur t „f 

61. Millford, River Deel, county Cork, . 1,054 3 8 77. Shiven River, county of Galway, . 840 1 0 “Black- 

water," d-c., 

Acts have been passed confirming the Provisional Orders of the Board constituting No. 72. 
forty-five of those districts, viz : — 



Athboy. 


Upper Inny. 


Lough Ougliter and > 


Laracor. 


Ballynacarrig. 


Doobyle. 


River Erue. j* 


Ward. 


Rathdowney. 


Gully. 


Upper Gully. 


Suck. 


Sixmilebridge. 


Islaud Lakes and 1 


BoUynacoarty. 


Barnakyle. 


Kilmastulla. 


Glore River. f 


Bride and Kilcrea. 


Garristown and | 


Silver River. 


Frankford River. 


Stoneyford. 


Delvin River. J 


Connell. 


Douglas River. 


Tory Hill. 


Currygrane. 


Brickey. 


Derrinlough. 


Fourtowns and 1 


Upper Silver River. 


Quinagh. 


Baltracey River. 


Jerritzpass. J 


River Lerr. 


Parsonstown. 


Boolinarrig River. 


Rathangan River. 


Scariff. 


EIpbin. 


Torrent River. 


Ballyadams. 


Lough and River J 


Clodiagb. 


Mulkear. 


Swanlinbar and 1 


Erne. - J 


Camoge. 


Kildare. 


Blackwater. J 





No Acts were passed during tbe last Session. One Provisional Order was made, dated 
23rd .June, 1881, for Cakirmore District, Co. Cork, but tbe Bill to confirm it was thrown 
out by the House of Lords in consequence of tbe date of its introduction being beyond 
the period fixed for the reception of such measures by order of the House. Tbe Bill has 
been again brought before Parliament this Session. 



Tbe works have been completed and final awards made for thirty-two, viz. : — 

Athboy. Doobyle. Douglas- Tory Hill. 

Rathdowney. Elpbiu. Island Lukes and ) Lough Ougliter | 

Ballynacarrig. Clodiagb. Glore River. j aud River Erne. / 

Connell. Gnlly. Torrent. Swanlinbar or l 

Quinagh. Derrinlough. Ballinacourty. Blackwater. V 

Kilmastulla. Parsonatown. Upper Gully. Laracor. 

Silver River. Baltracey. Canioge. Upper Inny. 

Brickey. Boolinarrig. Mulkear. Garristown and I 

Sixmilebridge. Frankford. Kildare. Delvin River. / 

The works of tbe following districts have been in course of execution or of pre- 
paration for commencement : 

Bride and Kilcrea, Stoneyford, Rathangan, Ward, Suck, Barnakyle, Ballyadams, 
Currygrane, River Lerr, and Lough and River Erne. 

Tbe works have not been proceeded with in the Fourtowns and Jerritzpass District, 
though the Provisional Order has been confirmed by Act of Parliament. 

Of the remaining districts, Tkurles, Buncam Lake, Dunderry, Boira, Bally cran more, 
and Upper Leannan, appear to have been abandoned. Tbe Upper Finn, U 11 at rim, Bal- 
1 intemple, Bush, Clady, and Knock croghery have been withdrawn or are held over ; 
Ollatrini, No. 2, Kilcoleman and Clougban and Ervey have not been followed up by tbe 
petitioners. The Reports of tbe Inspectors on Balliulouo;h and New Strokestown were 
sent to the Petitioners, but uo assents have been received. Assents have been received 
for Swilly Bum and Milford, but the Provisional Order has not yet been made waiting 
information from tbe Petitioners. 

Tbe carrying out of the works of the Upper Silver River District, county W estmeath 
and King’s County, have not been proceeded with owing to tbe unsettled relations 
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between landlord and tenant in Ireland, which also has caused the abandonment of the 
project for the drainage of the Scariff District, in the county of Clare, as mentioned in 

our report for last year. . . 

In the case of the Lough and River Erne (drainage and navigation district) counties 
of Fermanagh, Cavan, Monaghan, and Donegal, the most important which has yet been 
brought before us under these Acts, legal difficulties which had arisen in carrying out 
the preliminary proceedings for the navigation part of the measure have been removed 
by the Act of the 27th August, 1881, and the works are now in progress. 

‘ The loans sanctioned by your Lordships under these Acts amount to £687,395. The 
advances on account thereof, including interest charged during the carrying out of the 
works, and prior to award when repayments commence, amount to £493,221 ; and the 
repayments amount to £122,602, including interest. The total area of land drained or 
improved in the 31 districts in which awards have been made is 55,311 statute acres, 
agaiust which the cost chargeable amounts to £322,216. 

Increased Rents in respect of Drainage Charges. 

Durin" the past year twelve applications were received from Proprietors for increased 
rents to t»e paid by the tenants in respect of lands improved by drainage, — embracing 
213 holdings — 189 being tenants from year to year, and 24 leaseholders; and meetings 
have been held by us to determine the amounts, except in cases postponed or withdrawn 
by the applicants. 

Drainage Maintenance Act, 1866. 

29 & 30 Vic., c. 49. 

Three new applications were received during the past year, for the Districts of— 
Deel River, county Westmeath. Dunmore, county Galway. 

Mulkear, county Limerick. 

The preliminary steps have been taken in the case of the River Deel District. Dun- 
more awaits an inspection by the Board’s Engineer — no action lias been taken in the 
ease of the Mulkear, as the Drainage Board are executing the necessary works. 

In the following districts the works have been in progress, viz. : — Oranhill, Cappagh, 
Hind, Gorteen, and Frankford. Charging orders have been made for Frankford, Hind, 
Oranhill and Gorteen. 

Loans under the Act 43 & 44 Vic., c. 14, s. 13, “Relief of Distress Amendment Act, 
1880,” have been made to the trustees of the following district : — Lavally, co. Galway. 

Maintenance of Navigations in connexion with Drainage under provisions of Act 
19 & 20 Vic., c. 62. 

No proceedings under this Act. 



ROYAL HARBOURS. 

Kingstown Harbour, County Dublin, 

The works of this harbour, including the piers, sea slopes, parapets, slips, bollards, 
jetties, wharves, buildings, fences, roads, lamps, aud sewers have been maintained in 
good order, and the roads lighted ; and in addition a large quantity of boulder stones 
has been removed from the coal harbour; a bathing-place has been constructed outside 
the West Pier ; a metal guard rail on the west side of the mail packet pier has beeu 
erected ; the lighting of the pier has been improved, and 29,583 tons of mud and sand 
have been dredged out of the harbour. 

Considerable damage was done to both the east and west piers by the very severe 
gales of last autumn and winter, the repair of this damage is being proceeded with. 

See Engineer's Report, Appendix B. 

The following is a return of the vessels that have made use of the harbour during the 
last year, 1881, mail steam packets excepted : — 



To aud from the port of Dublin, waiting wiud and tide, Sailing Vessels, 
Do. do. do. Steamers, . 

p ng r S f ’ J ria J\ Scot ;h.and Foreign ports, to Irish ports, 
f c ? lc ti »» a 5Wig» ports, to English and 'scotch porta, 

From Irish porta to English, Scotch, and Foreign ports 
From English and Scotch porta to Foreign ports, . 
tor Orders, . . _ . 

Tu Kingstown, 

Yachts, . 

Men-of-War, H.M. Steam Troopships^ fro, 



Total, 



In the previous year the numbers wer 



Number. 


Tonnage. 


206 


50,206 


16 


4,603 


253 


22,196 


87 


11,582 


194 


16,315 


20 


6,076 


19 


1,042 


327 


38,764 


75 


9,348 


28 


• — 


1,225 


160,132 


1,121 


148,90-1 
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Howth Harbour , County Dublin. 

The works during the year were repairs and maintenance of the piers, quays, roads, 
Sc., as detailed in the Engineers Report in the Appendix. Extensive damage was 
done to the pier pavement, and to the fish sheds, by the storms of October and Novem- 
ber last. 

See Engineer's Report, Appendix B. 

The herring fishery from off this harbour has further very much declined. The 
falling oft of that important fishery will be seen from the following abstract. — See 
also Harbour Master's Report, Appendix B. 



Year. 


| No. of Fluhhig Vessels frequenting the Harbour. 


Quantitv 1 
of 1 

Herrings 1 
Sold. 
(Mease.*) 


Value or Amount Realized. 


| English. j 


Irish. 


Scotch. ' 


1 Manx. ! Total. ^ 


1111 


203 

239 

9C 


2G5 

209 

133 


200 

190 

206 


236 
59 , 
6 


1,044 

904 

697 

443 


68,000 
21,000 | 
17,000 1 
5,4354 1 


£ S. d. £ s. d. 

80,466 13 4 or 1 3 8 per mease. 

27,300 0 0 „ 1 6 0 

22,950 0 0 „ 1 7 0 „ 

9,576 15 4 „ 1 14 11 



• Xote. — A mease equate 600 herrings. 



Dunmore Harbour, County Water foi'd. 

In addition to the maintenance of the roads, wharves, and buildings of the harbour, 
the following works were executed : — 

Setting of concrete and rubble stone blocks in the sea slopes, and masonry repairs 
of wharf walls. 

The severe storms of October and November last carried away and displaced some 
blocks, but the damage was comparatively small as compared with other places. 

See Engineer's Report, also Harbour Master's Report, Appendix B ; on the state of the 
fisheries and the number of fishing boats frequenting the harbour. 

Donaghadec Harbour, County Doirn. 

The works were maintained in a satisfactory state. 

The buoy markiug the rock outside the south pier was replaced by a new one, and an 
iron buoy for warping vessels out of the harbour, against head winds, was laid down 
outside the entrance. 

Though the storms were frequent and severe, the damage was chiefly confined to the 
disruption of a small portion of sea pavement on the north pier head, and the partial 
blocking of the entrance of the harbour with heavy rubble, which was removed in a 
short time. — See Engineer's Report, Appendix B. 

Ardglass Harbour, County Down. 

From the month of November, 1S78, up to last January, the works were carried on 
under contract with Messrs. Doherty and Jameson. It was then found. necessary to 
take possession of the works — the time for their completion having lon^ expired and they 
have since been carried on by the Board’s Officers. Though the works iu general have 
been much retarded by the continued gales of the past year, the .masonry is practically 
finished, with the exception of the repairs of storm damages, which are expected to be 
completed during the coming season. The principal work remaining to he done is the 
removal of the debris of the old pier from the bed of the harbour, a work which has 
been found to be tedious and difficult, as it must be done by divers and dredgers, 
and some of the blocks are from three to four tons weight; 4,522 cubic yards were 
removed during the year. — See Engineer's Report, Appendix B. 

ArJdow Harbour, County Wicklow. 

A Bill for the improvement of this harbour was prepared and laid before Parliament, 
and ordered by the House of Commons to be printed, on the 6th March, 1882, by which 
it is proposed to purchase the interest of the Wicklow Copper Mine . Company therein ; 
to authorize a grant and loan for the works ; and upon their completion the transfer of 
the harbour to Local Commissioners. 
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FISHERY PIERS AND HARBOURS. 

Acts 9 Vic., c. 3 ; 9 & 10 Vic., c. 75 ; 16 & 17 Vic., c. 136 ; 19 & 20 Vic., c. 37 • 

29 & 30 Vic,, c. 45. 

Nine memorials or applications were received during the year 1881-82. 

The applications received, the works in progress, completed, &c., will be seen from 
the following Schedule of Memorials for Piers, Harbours, and other works, and applj. 
cations for the repairs of existing piers, &c., received from the commencement of the 
year 1870, to the 1st of April, 1882. 



Name and Situation. 


County. 


(a) Ballyloughau, 


Galway, 


(«) Annalong, 


Down, 


Glin Pier, . 


Limerick, 


Giles’-quav, 


Louth, 


Blackrojk, . 


Louth, 


Courtown Harbour, 


Wexford, 


Carrickfergus, 


Antrim, 


Port Oriel, Clogher Head, 


Louth, 


Mannin Bay, 


Ualwav, 


Lower Ri tig. r _ar Clona- 


Cork, 


kilty. 




Ballvcotton, . 


Cork, 


Court macslierry, 


Cork, 


Greystones, . . 


Wicklow, 


Iiiisliboiin Island, 


Galway, 


Inishshark Island, 


Galway, 


(«) (5) Poolhurrin, 


Donegal, 


(«) (c) Malinbeg, . 


Donegal, 


K inside, 


Cork, 


(a) (c) Tawney, . 


Donegal, 


(«) Mucross, 


Donegal, 


(a) ( b ) Rinvvle or Smee- 


Galway, 


(«) Scattery Island, 


Clare, 


Lower Shannon. 


(tf) ( b ) Ballysaggart, , 


Donegal, 


Boumajieaka Pier. 


Clare, 


(a) ( c ) Molranny, Clew 


Mayo, 


Bay. 


Cape Cleav Island, 


Cork, 


Rathmullan Pier, 


Donegal, 


(a) (6) Burton Port, 


Donegal, 


(a) Inishbofinandlnish- 


Galway, 


sh&rk. 


(a) K insale. 


Cork, 


(a) Cheek Point, . 


Waterford 


(a) Passage, East, 


Waterford 



Description of Pier, &c. 



Repairs of Quay, 

To enlarge Harbour, 

To construct new Pier, 

Toeonstruct Pievaml Landing Slip 

Pier or Landing Slip, 

Pier to lie renewed, . 

To improve and extend Harbour, 



Do., do., 

For a small Pier, Quay, and 
Lauding Slip. 

Pier, 

To lengthen Pier and build 
Breakwater. 

Pier and Dock, 

Quay and Landing Slip, with 
approaches. 

Pier, 

Slip or Landing Place, 

Boat Slip and Breakwater, 

Landing Slip, .... 

Pier at “ Scilly,” 

Pier and Slip, .... 

Pier, ..... 

For a Pier and Slip, with road 
thereto. 

To enlarge and improve present 
Pier. 

Slip and Boat Harbour, . 

Pier near Ballyvaughan, . 

Pier and Landing Slip, 

To repair and improve the Ship 
Basin at North Harbour or 
Keiran’s Port 

Extension and rebuilding of Pier 
Head. 

To repair and extend Pier and 
improve Harbour. 

For a navigable cut through the 
shoal, south side, and to im- 
prove Slip. 

Pier at “Town Rock," and 
approach Road and Boat Slips. 



To extend andrepair the old Pier, 
For extension of North Pier as 
far out as the South Pier. 



Observations. 



Not sanctioned. / 

Completed and transferred to Countv 
by warrant dated 1st July, 1876. ' 

Completed and transferred to County 
by warrant dated 4th Feb., 1879. 

Not followed up by Memorialists. 

Completed. 

Harbour lieiug vested in the Harbour 
Commissioners and cannot be trans- 
ferred to the county, no grant could 
be made. 

Completed aud transferred to Countv 
by warrant dated Gth June, 1879. 

Not followed up by Memorialists. 

Not recommended, as fishery interests 
would not derive sufficient benefit 

Not followed up by Memorialists. 

Completed and transferred to County 
by warrant dated 28th Feb., 1878. 



Completed and transferred to County 
by warrant dated 24th Nov., 1875. 

Completed and transferred to County 
by warrant dated 24th Nov., 1875. 

Completed and transferred to County 
by warrant dated 18th Jan., 1882. 

Works in progress. 

Site not approved — seeKinsale “Town 
Rock.” 

Completed aud transferred to County 
by warrant dated 22nd July, 1881. 

Not followed up by Memorialists. 

Works in progress. 

Reported on by Engineer. 

Completed and transferred to County 
by warrant dated 27th Oct., 1881. 

Completed and transferred to County 
by warrant dated 6th June, 1879. 

Works in progress. 

Completed and transferred to County 
by warrant dated 13tb July, 1881. 

Completed aud transferred to County 
by warrant dated 25th June, 18 1 7. 

Completed and transferred to County 
by warrant dated 1 4th Sept, 1S$1. 

Reported on by Engineer. 

Site approved ; Act passed 26th Ang.. 
1880 (43 <t 44 Yic. c. 174. Local). 
The preliminary steps have be™ 
in progress. When all have been 
completed, and the final notice 
issued, the works will be commenced. 

Engineer has not yet reported. 

Under consideration. 
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Nunc and Situation. 




Description or Pier, &c. 


Observations. 


Skerries Harbour, 


Dublin, 


For a Fishery Pier and some 
Wharfage and Harbour Ac- 
commodation. 


Not followed up by Memorialists. 




Donegal. 


Pier on Lough Swilly, 


Under consideration. 


(a) Matin Head, . 

(n) (6) Goleen Creek, . 


Donegal, . 


A Pier, . 




Clare, 


Removal of Rocks, Stones, &c., 
Boulders, &c. 


W orks in progress. 


(a) (e) Tonatan Valley, 


Mayo, 


A Pier, 


Works in progress. 


Achil Island. 




Dock, &c. 




(a) Errislannan, . 


Galway, 


Works of repair completed. 




Wexford, . 


A Pier, ..... 







Waterford, 


Boat Slip at Boat Strand, 





(a) Monkstowa, . 


Cork, 


A Pier, . 





Portoriel, Clogber Head, 


Louth, 


A Harbour, .... 





(c) Bush Harbour, Km- 


Galway, . 


Pier or Quay, .... 


Works in progress. 


vara Bay. 








Caramore, Clew Bay, . 


Mayo, 


A small Pier, . 







Down, 


Extension, .... 





fj) (e) Bunatrahan, 


Donegal, . 


Boat Harbour, 


Works in progress. 


\c) Leenane, 


Galway, . 


Extension and repair of Pier and 
Quay. 


Completed and transferred to County 
by warrant dated 21st Nov., 1881. 


Cahirciveen, 


Kerry, 


Pier and Quay, 







Cork, 


Pier 




Ballycotton, 


Cork, 


Extension of present Pier, 





Liscaunor. . 


Clare, 


Improvements to Harbour, 


— 


Robertscove, 


Cork, 


Reconstruction of unfinished 
Dock. 




Ross Bar, Roscarberry, 


Cork, 


Improvement of Ross Bar — Pier 
at Dooneen Point and Road. 


— 


Baliymadonnell, on St. 


Donegal, . 


A Pier at the Scar, . 


— 


John’s Point. 








Ballyness, . 


Donegal, . 


Repair' and improve Harbour, . 


— 


Innishcrone, East side 


Sligo, 


Pier and Harbour, . 


Works in progress. 


of Killala Bay — 
outside of Bar of 
River Mov. 






(c) Gleesk, Keamare, . 


Kerry, 


Landing Quav and Harbour, . 


Works in progress. 




Waterford, 


Pier and small Harbour, . 


— 


Ringmorlan, 


Limerick, . 


Rebuilding of Quav, 


— 


Tragumeena, near Skib- 


Cork, 


Pier or Quav, .... 


— 


bereen. 








Bundoran, . 


Donegal, . 


Improvement of present Boat 
Quav. 




PolLaeheeny, east side 


Sligo, 


A Breakwater and a Whart, 


— 


of Killala Bay. 






Castletown, near Eas- 
key. 


Sligo, 


A Pier to cover a Fishery Har- 
bour. 




Easkcv, 


Sligo, 


Boat Slip, .... 


— 


Killenduff. near Easkey, 


Sligo, 


Landing Wharf and Boat Slip, 


— 


(c) Polluadiwa, east- 


Sligo, . 


A Harbour, 


Works in progress. 


ward of Easkey. 






Aughris, 


Sligo, 


Landing Wharf and Boat Slip, 


— 


Red Gap Point, Laba- 


Clare, 


A Pier, tic., . . . • j 


— 


sheeda, Lr. Shannon, 






Completed and transferred to County 
by warrant dated 21st Nov., 1881. 


(e) Gleninagh, 


Clare, 


A new Pier, .... 


Muckinish Bay, . 


Clare, 


1 Removal of Rocks, . 


— 


New Quay at Burren, . 


Clare, 


Repair's of, ... 


— 


( c ) Glannguinlaugh, 
otherwise Glanagev- 


Galway, . 


A Pier, 


Completed and transferred to County 
by warrant dated 21st Nov., 1881. 


lagh. 

(e) Lackan, . 


Mayo, 


Removal of Rocks at “ Dock ’’ 
on Ballingarry shore. 


Works in progress. 


Donegal Town, . 


Donegal, . 


A Pier at the Town of Donegal, 


— 


Castletown, Berchaven, 


Cork, 


A Pier in the Harbour, . 


“ Repairs ” completed. 


Bunagee (Culdaff), 


Donegal, . 


A Pier or Harbour, . 


— 


Greencastle, 


Donegal, . 


Harbour to be deepened and 
Pier extended. 


Also " Repairs.” 


Moville, 


Donegal, . 


Extension and improvements — 
old Pier. 


Also “Repairs. - ’ 


Glin, . . - - . 




Extension of Bier, . 


— 


Dingle, . — . 


Kerry, 


Entrance to Harbour obstructed 
by a projecting reef, &c. 




Carriokfergus, 


Antrim, 


Harbour improvements, . 


— 


Hen, Skibbereen, 


Cork, 


Navigable Cat and Pier, . 





D 
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Name and Situation. 


County. 




Cork, 


(c) Rannagli (Aphortl, 


Donegal, . 


south side of Arrau- 
more Island. 




Shci-kin Island, . 


Cork, 

Galway, . 


Knockallia, near Spid- 








Donegal, . 


Inver, Port of, 


Donegal, . 


Donghbeg, Lough S willy, 


Donegal, . 


Newbridge, Lough 


Donegal, . 


S' willy. 


Donegal, . 


ibunm-an Point, Lough 


Swilly. 


Donegal, . 


(c) Downies Bay, Sheep- 


haven, E.S. 




Ballyliack, . 


Wexford, . 


Scrub alio, Blaekliaven 


Galway, . 


or Cloonile Bay. 




Portnoo or Newport, 


Donegal, . 


Gweebarra Bav. 




(e) Ardmore, Rusheen, 


Galway, . 


and Cullowfeenish, 
Kilkieran Bay. 




Newtown Head, Tra- 


Waterford, 


more. 




Bray, .... 


Wicklow, . 


(c) Killala, Lackan, 


Mayo, . 


(c) Roonagh Point, near 


Mayo, 


Louisburgh, Clew 
Bay. 




Ballingoul or Ring 


Waterford, 


Harbour, Dungarvan 
Bav. 


(c) Dooleen, Ballvcon- 


Galway, . 


neelv. 


Bunnahow. near Annas- 


Kerry, 


caul. 


(c) Rounds tone, . 


Galway, . 


Knockadoon, 


Cork, 


(c) Innislackan Island. 


Galway, 


Dungarvan, 


Waterford, 


(■••! Goleen (Ross) Hnr- 


Clare, . 1 


'■our. 




(c) Milcove, 


Cork, . 


Bailyederlan, St. John’s 




Point, between Light- 
house and Scar of 
BaUvinadonnell. 




Se-:» field Quay, 


Clare, 


Port Salon, Lough 


Donegal, . 


Swill v, W.S. 


Killybegs, . 


Donegal, . 


Ladv Elizabeth’s Cove, 




Tramore. 




Tarrea, 


Galway, , . 


Ballygarry Dock, known 
as “ The Dock.” 


Mayo, 


(c) Goleen (Tullig), . 


Clare, 


Cleggan Quay, . 


Galway, . 


Com, Innishmaan, 


Galway, . 


Dangloe, . — . 


Donegal, . 


Carrowkeeran, Murrisk, 




(e) Lecanvy (Thornhill), 


Mayo, 


near Murrisk; 


(e)Teelin, . 


Donegal, . 


(c) Onmraore, Oran 


Galway, 


Castle. 



Description of Pier, Ac. 



Observation!. 



Breakwater, <fcc., 
A small Pier, . 



Works in progress. 



A small Pier, . 

A Pier, 

Pier and Harbour, . 

Repair- of Quay, 

Natural Boat Port, . 

Landing Place, 

A natural skelter to be cleared, 



Breakwater and Pier, 



Works in progress. 



A Pier, 

A small Pier, <fcc., . 



A Slip on tkc foundation of the 
old Pier. 

Three small Piers, . 



Recommended to be restored with a 
Breakwater. 

Ardmore Pier- only to be constructed. 
Works in progress. 



A Harbour, 



Improve Month of River, and 
construct Pier in connexion 
therewith. 

Channel to the Pier, 

A small Pier and Landing Place, 
and remove rocks at Cove. 



Selected by Committee, but afterwards 
the project was abandoned. 

Works in progress. 



To fill up gap between Break- 
water and Pier-. 



A Pier, 



. Works in progress. 



A small Pier and Navigable Cut, 



Pier and Harbour Extensiou. 

Completion of Breakwater-. 

A Pier and Harbour, 

A Pier and Harbour, 

A Bridge and Road along the 
Cunniger and across Western 
Bay. 

To remove Rocks and to build a 
Boat Slip thereat. 

A small Pier and Landing Slip, 

A Lauding Slip, 



Works in progress. 



Works in progress. 



Works in progress. 

Completed, and transferred to county 
by Warrant dated 10th Nov., 18SL 



Repair Quay and cut through 
Shoal so as to deepen and make 
navigable inlet to Quay. 
Alteration and Extension, 



Improvement and Extension, 

Removal of Rocks, . 
Improvement of small Quay, 



See Lackan. 

. Works in progress. 



Piers, 



Works in progress. 



Pier, 

Pier, 



. Works in progress. * 

. Completed, and transferred to county 
by Warrant dated 18th Feb., 1882. 
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Kune nod Situation. 


County. 


Description of Pier, Ac. 


Observations. 


Burton Fort. 


Donegal, . 


Pier or Quay (further works), . 


Further memorial — see page 23. 


(c)DunnwnusBay, Pier; 
Durrus, several Piers. 


Cork, 


hor Piers at Kilcrokane, 


Works at Dunmanus Pier com- 




Ahakista, Gortnakilla ; and 
widening and enlarging, Sand 
Quay at Durrus village. 


pleted, and transferred to county 
by Warrant dated 10th Sept., 1881. 




(c) Gerahies, Works at, 
Bantry Bay. 

Kelly’s Rock, Innisfad, 


Cork, • . 


Works of rock excavation, 


Completed, and transferred to county 
by Warrant dated 21st Nov., 1881. 


Donegal, . 


— 


near Ballintra. 
Coolnalahy, Dingle Bay, 


Kerry, 


_ 




between Kells and 
Rossbehy Point. 








Portstewart, 


London- 









deny. 






(e) Baltimore, 
Bealderrig, between 


Cork, 

Mayo, 


Pier, 


Works in progress. 


BaUycastle and Bel- 
mullet. 








Portavade, near Skreen 


Sligo, 







or Ballisodare. 






Renard Point, opposite 


Kerry, 


— 





to Valentia Island. 
Coarhamove, Island of 


Kerry, 






Valentia. 
Belmullet, . 


Two Piers or Quays, each to be 
extended, say, 60 feet. One 
on the north side, or Broad- 
haven ; the other on the west 
side, or Blacksod Bay. 

Pier, 




Mayo, 

Kerry, 


village of Ballyheigue 






and Kerry Head. 
Frengh Castle, between 


Clare, 






Lahinch and Seafiekl. 






Dunfanaghy, 


Donegal, . 


— 




Eskeraha, . 


Cork, 


— 


— 


(e) Glenlara, Belmullet, 
Portmagee, Valentia 


Mayo, 


Boat Slip, 


Works in progress. 


Kerry, 


— 


— 


Harbour. 

Ballydavid, 


Kerry, 


_ 





Portnacross, Fintra Bay. 


Donegal, . 


— 


— 


Largy, 


Donegal, . 


— 


— 


Tort Ochre, St. John's 


Donegal, . 


— 


— 


Point. 






Koosk, Bantry Bay, . 


Cork, 


Landing-place, 

Pier to be repaired, lengthened, 


— 


Deminver, 


Galway, . 




Islands of Arran, 


Galway, . 


and raised. 

Excavation and clearing away 





rocks at Middle and South 
Island. 








Carrowmore, near Oran- 


Galway. . 


To deepen and improve the little 


— 


more. 




Harbour and enlarge and im- 
prove the Pier at Carrowmore 








and the road leading thereto. 




Comgaholt, near Oar- 


Clare, 


A Pier to enable the Boats to 


— 


rigaholt Castle. 


land their fish at all states of 
tide. 


In progress. 




Killeany Pier, North 


Galway, . 


“ Repairs,” .... 


Arran Island. 




Kinvara, . 


Galway, . 


To repair and extend Pier and 


Private property. 




to deepen the Harbour. 




Rinevella, near Loop 


Clare, 


Pier. Some accommodation for 


— 


Head, Lower Shn-nn nn . 


Canoes. 




Kilkeel Pier, 




“ Repairs,” .... 


In progress. 


Spiddle Pier, 


Galway, . 


In progress. 


Bama, 






A loan applied for by Grand Jury. 


Drimmeen, . 


Galway, . 


Do., 


Waits further information. 


Costello or Cashla, 






Lately repaired. 


Ballyvaughan, . 


Clare, 


Do., 


To be brought before Grand Jury at 




Assizes. 


Durr&s, 


Galway, . 


Do. 


Waiting report, &c. 



Piers marked (a) were submitted 23rd July, 1879 - see Forty-eighth Annual Report, page 26. 

Piers marked (bS are those for which grants were made in the year 1880—81. 

Piers marked (c) are those which have been selected by the Fishery Piers Committee for grants in aid of 
their construction to the extent of three-fourths of the estimated cost., out of the sum of £46,000 specially 
voted by Parliament. (See List on next page.) 
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(c.) From the foregoing list the following are those selected by the Committee 
appointed by your Lordships on Irish Fishery Piers for grants in aid of their construc- 
tion to the extent of three-fourths of the estimated cost, out of the sum of £45,000 
specially voted by Parliament for the purpose in the year 1880. , All have been in 
prooress, either under contract or by day labour under the Board’s officers. Eight of 
these Piers have been completed and transferred to their respective counties, pursuant 
to Act 1G & 17 Vic., c. 13 6, section 7, and marked thus (*) 



Humber. 


Name. 


County. 


Contribution. 


Grant 




ToUL 














£ 


s. 


cl. 


£ 


8. 


d. 


£ 


8. 


d. 


1 


Bush Harbour Pier, . 


Galway, 






750 


0 


0 


2,250 


0 


0 


3,000 


0 


0 




Additional expenditure, 




— 




32 


10 


0 


97 


10 


0 


130 


0 


0 


*2 


Tawny Pier, .... 


Donegal, 






215 


0 


0 


645 


0 


0 


860 


0 


0 




Additional expenditure, 




— 




10 










0 


40 


0 


0 


3 




Mayo, 






505 


0 


0 


1,515 


0 


0 


2,020 


0 


0 


4 


Mallavanny Pier, 








900 


0 


0 


2,700 


0 


0 


3,600 


0 


0 


5 


Roonagli Point, Landing place, 








425 


0 


0 


1,275 


0 


0 


1,700 


0 


0 


6 








527 


10 


0 


1,582 


10 


0 


2.110 


0 


0 


7 


Lack an Pier, .... 


Mayo, 






610 


0 


0 


1,830 


0 


0 


2,440 


0 


0 


8 


Lecanvey Pier, 








1,000 


0 


0 


3,000 


0 


0 


4,000 


0 


0 


9 


Goleen Ross, or Ross’s Creek, 




























Landing place, 


Clare, 






150 


0 


0 


450 


0 


0 


600 


0 


0 


•10 


Leenane Pier, .... 


Galway, 






200 


0 


0 


COO 


0 


0 


800 


0 


0 


•11 


Glenagevlagh Pier, . 








162 


10 


0 


487 


10 


0 


G50 


0 


0 


12 


PuDendira Pier, 


Sligo, 






1,300 


0 


0 


3,900 


a 


0 


5,200 


0 


0 


13 


Gleesk Pier, .... 


Kerry, 






337 


10 


0 


1,012 


10 


0 


1,350 


0 


0 


14 


Teelin Pier, .... 


Donegal, 






2,000 


0 


0 


6,000 


0 


0 


8.000 


0 


0 


15 


Baltimore Pier, 


Cork, 






1,000 


0 


0 


3,000 


0 


0 


4,000 


0 


0 


16 


Downies Bay Pier, . 


Donegal, 






1,450 


0 


0 


4,350 


0 


0 


5,800 


0 


0 


17 


Ardmore Pier, .... 


Galway, 






350 


0 


0 


1,050 


0 


0 


1,400 


0 


0 


18 


Roundstone Pier, 








500 


0 


0 


1,500 


0 


0 


2,000 


0 


0 


19 


Inislilacken Pier, 








150 


0 


0 


450 


0 


0 


600 


0 


0 


20 


Dooleen Pier, .... 








500 


0 


0 


1,500 


0 


0 


2,000 


0 


0 


*21 


Gleninagh Pier,. 


Clare, 






300 


0 


0 


900 


0 


0 


1,200 


0 


0 


22 


Goleen Tullig Pier, . 








62 


10 


0 


187 


10 


0 


250 


0 


0 


23 


Rannagk Pier, Aranmoro Island, 


Donegal, 






300 


0 


0 


900 


0 


0 


1,200 


0 


0 


•24 


Geraliies, works at Bantry Bay, 


Cork, 






55 


0 


0 


165 


0 


0 


220 


0 


0 


•25 


Dunmanus Bay Pier, 








152 


10 


0 


457 


10 


0 


610 


0 


0 


•26 


Milcove Pier, .... 








190 


0 


0 


570 


0 


0 


760 


0 


0 


•27 


Oranmore (Orancastle) Pier, 


Galway, 






145 


0 


0 


435 


0 


0 


580 


0 


0 


28 


Malinbeg Landing Slip, . 


Donegal, 






275 


0 


0 


825 


0 


0 


1,100 


0 


0 


29 


Glenlara Landing Slip, 


Mayo, 






200 


0 


0 


600 


0 


0 


800 


0 


0 


30 


Bunatruhan Boat Harbour 




























(further works), 


Donegal, 






245 


0 


0 


735 


0 


0 


980 


0 


0 












15,000 


0 


0 


45,000 


0 


0 


60,000 


0 


0 



INLAND NAVIGATIONS. 

Lower Boyne Navigation. 

The works executed during the year consisted of repairs to lock gates, river walh, 
towing-paths, and lock-houses, all of which are in fair order. — See Report of Superinten- 
dent, Appendix B. The tolls received amount to £260, against £254 realized in 
the previous year. 

River Maigue Navigation. 

The works of this navigation, and the toll-house and premises, are in good order.— 
See Inspector's Report , Appendix B. 

Tyrone Navigation ( CoaMsland Canal). 

TEe works on this navigation during the past year have been limited to the repairs 
incidental to its maintenance. — See Inspector's Report, Appendix B. The rents and tolls 
received amount to £247, against £220 in the previous year. 

Ulster Canal. 

This canal has now been open, under the Board’s management, for traffic for nine 
years, but a very limited use continues to be made of it as a means of carriage. The 
tolls during the year amount to £133 as compared with £126 received during the previous 



Printed image digitised by the University of Southampton Library Digitisation Unit 

digitised by the University of Southampton Library Digitisation Unit 




1881-82.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 29 

year. A very moderate scale of clues was fixed with the view of giving encouragement 
to the trade in the district, but the result, up to the present, has not proved satisfactory. 

The works during the past year have been limited to such repairs of buildings and 
staunching of leaks in embankments and lock gates, and removal of shoals, &c., as were 
necessary to its maintenance. 

The feeder from the Canal to Quiglough Reservoir was cleaned out, the banks, fcc., 
repaired, and the head weir on the river Blackwater was pinned . — See Inspector’s 
Report, Appendix B. 



SHANNON NAVIGATION. shannon 

The works have been kept in good repair . — See Engineers’ and Inspectors’ Reports , ^ a mgati on ' 
Appendix B. 

The gross receipts from all sources amounted to £3, 777, and the charges of main- 
tenance to £5,132, showing an excess of expenditure over the receipts of £1,355. The 
6um received in respect of tolls was £2,146, against £2,122 for last year. 



SHANNON FLOODS REGULATION. 

Satisfactory progress has been made with the work for the improvement of the 
Shannon by regulating the discharge of its flood waters. At Meelick the two branch 
channels, by which the water will flow to the new cut, have been completed ; and seven- 
eighths of the excavation of the new cut itself, which is nearly two miles long, have 
been executed; an average of 270 men daily has been for the last year employed at 
Meelick. The construction of the sluices in the several weirs has been proceeded with, 
and those at Jamestown, Roosky, and Tarmonbarry weirs, and in the new cut at 
Meelick have been completed. For a detailed account of the state and progress of the 
works, see Engineer’s Report, Appendix B. 



Clare Castle Quay. 

The new quay at Clare Castle is nearly complete. During the execution of the work 
considerable difficulty and delay has been caused by slips in the land at the back of the 
quay. 



POST ROADS. Po'ijoad.. 

Act 6 & 7 Win. IV., cap. 116, section 61. 

Applications from the Postmaster-General were received during the past year for 
repairs of post roads situate in the following counties : — 

Cork — Youghal to Railway Station. 

Kerry — Kulamey to Kenmare. 

Mayo — Swinford to Ballyhaunis. 

» „ to Charleston. 

Where the roads are not already under contract, the repairs are executed under the 
superintendence of the respective County Surveyors. The cost of the works is defrayed 
by the Board, and is repayable by Grand Jury Presentment at subsequent Assizes. 



COUNTY SURVEYORS’ ASSISTANTS. County 

_. Surveyors 

Six Candidates for the office of County Surveyor’s Assistants have been examined Assistants. 

under the Warrant of the Lord Lieutenant, pursuant to the provisions of the Act 

6 & 7 William IV., c. 116, and their qualifications certified to the County Surveyors, 
as follows 



Counties. 
Antrim, . 
Kerry, 

Limerick, W.D., 
Londonderry, 



County Surreyors. 


Nnmber of 
Assistant!. 


A. Tate, . 


. . Two 


"W. H. Deane, . 


. . One. 


John Cox, 


. One. 


A. C. Adair, . 


Two. 
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RAILWAY CLAUSES CONSOLIDATION ACT, 1845. 

8 Vie., c. 20, section 25. 

Drainage of Lands. 

Pursuant to this statute, plans, sections, and schedules, of the water-ways of bridges, 
culverts &c., were received from the following Railway Companies, viz. 

Waterford and Central Ireland, Maryborough and Mountmellick ; 

Belfast Central (new lines) and Draperstown ; 
and Certificates have been furnished. 



ARBITRATIONS UNDER “ THE RAILWAYS (IRELAND) ACTS” 
(1851, 1860, 1864).” 

14 & 15 Vic., c. 70 ; 23 & 24 Vic., c. 97 ; and 27 & 28 Vic., c. 71. 

Arbitrations have been applied for, and Arbitrators appointed for the following, viz. : — 

Railways : 

London and North-Western Railway Company — Lands and Railways at North- 
Wall, Dublin'. 

Ballymena and Larne Railway Company — Lands, &c., Doagh Extension. 

Waterford and Limerick Railway Company — Garden, Railway, Horse-loading 
Platform, Mount Misery, County Waterford. 

Draperstown Railway Company — -Lands, &c. 

Midland Great Western Railway Company — Lands, &c., under 44 & 45 Vic., cap. 
97 (local), in following places: — 

St. Mary’s-place, City of Dublin ; 

Grangegorman, Middle, County of Dublin ; 

Cabbragh, County of Dublin ; 

Newtown, County of Kildare ; 

Drumbaaragh, County of Cavan. 

Great Southern and Western Railway Company — For Killorglin Railway, addi- 
tional Lands in Kerry. 

Corporations : 

Belfast Corporation. — 3rd section. Property to be taken for New Street from. 
Donegal-place to York-street, under Act 41 & 42 Vic., c. 180 (Local). 

Dublin Corporation. — Lands and Premises in the Plunk et-street Area to be 
taken under 43 & 44 Vic., c. 171, Local Government Board (Ireland) Pro- 
visional Orders Confirmation Act, 1881. 

Commissioners : 

Rathmines and Rathgar Town Commissioners. — Lands authorized to be taken 
under their Water Act of 1880, 43 & 44 Vic., c. 138 (Local). 

Drainage : 

River Lerr Drainage Board. — Water-power of New Acre Mill, and Lands for 
New Cuts, Spoil Banks, &c. 

Lough Erne Drainage Board. — Lands required for Works. 

Boards of Guardians : 

Rathdqwn Union.— Lands, &c., for the Waterworks of Enniskerry. 

Cork Union. — Lands and Water-rights under Local Government Board (Ireland) 
Provisional Orders Confirmation Act, 1881, for Little Island Water Supply. 



TRAMWAYS (IRELAND) ACTS. 

23 & 24 Vic., c. L52; 24 & 25 Vic., c. 102; 34 & 35 Vic., c. 114; and 39 & 40 Vic., c. 65. 

Applications having been made pursuant to these Acts respecting the following 
tramways, viz. : — 

County Clare United Tramways. Victoria-Bridge to Castlederg Tramway. 

Belfast Iramways. Bessbrook and Newry Tramway, and 

Slip and Bundoran Tramway Ballymena and Broughshane Tramway. 

Galway, Oughterard, and Clifden Tramway. 

The engineering inquiries were made, as directed by the Acts, and reports furnished, 
to the nromnrers. ° A 
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BRIDGES. 

Wellesley Bridge , Limerick* 

This bridge, which became vested in us by the Act 30 & 31 Vic., cap. 53 (1867), 
Tvas taken over from the lessees on 20th May, 1868, since which period we have 
maintained the bridge, paid the interest on the commuted debt of £10,000, including 
arrears of same from 1st July, 1866, and discharged £2,924 of the principal, reducing 
it to £7,076. 

The tolls received during the year amount to £928, against £932 in the previous 
year. 

Bridges between Counties, under “The Bridges (Ireland) Acts.” 

4 & 5 Wm. IV., c, 61 ; 2 & 3 Vic., c. 50 ; 30 & 31 Vic., c. 50 ; and 38 & 39 Vic., c. 46. 

Youghal Bridge. 

Between the Counties of Cork and Waterford. 

(Acts 9 Geo. IV., c. 53 ; 30 & 31 Vic., c. 57 ; 36 & 37 Vic., c. 46 ; and 36 & 37 Vic., c. 47.) 

The works have been in progress under the contract made 10th January, 1S79, with 
the Stockton Forge Company, and it is expected that the new bridge will be finished 
early in autumn, and for the progress made, we beg to refer to the Engineer’s Report, 
Appendix B. 

Carrick-o n-Suir. 

Between tiie Counties of Tipperary and Waterford, and adjoining the 
County of Kilkenny. 

This bridge has been completed and was opened for public traffic on 14th July, 18S1. 



OPERATIONS FOR THE RELIEF OF DISTRESS— 1879-80. 

The works which were promoted and undertaken for the Relief of the Distress 
which so generally prevailed throughout the two western provinces of Ireland, and to 
some extent affected other parts of the country also, in the years 1879, 1880, and 1881, 
as described in our previous Reports of 1879-80, and 1880-81, namely, Land Improve- 
ment, works of public utility presented for at Extraordinary Baronial Sessions, Sanitary 
Works, the construction of new and the repair of old Fishery Piers and Harbours, the 
facilitating of progress on new Arterial Drainage projects for which Provisional Orders 
had been made and confirming Acts obtained, and the restoration of the works of dis- 
tricts which had formerly been undertaken, but which had been neglected, and also 
the works for the improvement of the Shannon (so far as they were available for the 
purpose), which were left incomplete at the commencement of last year, have been pro- 
ceeded with. In now stating the further progress made towards bringing to a close 
the operations under their several heads, and showing the positions in which they now 
respectively stand, we beg to give a short outline of the main facts and features con- 
nected with each, and the principles by which our action has been guided. 

Land Improvement. 

The total number of applications for loans under the notices of the 22nd November, 
1879, and 12th January, 1880, offering special terms as an inducement to proprietors 
to undertake works for the improvement of their lands, with the immediate object of 
providing employment for the labouring poor, amounted to 2,194, the time for their 
reception being limited to the 29th February, and the aggregate sum applied for to 
£1,209,990. 

Of the number of applications stated, 1,978, amounting in the aggregate to 
£1,166,385, were found to admit of being favourably entertained, and advances were 
Riade in respect of them, the remainder falling through from various causes, want of 
title, &c., &c. 

Under the conditions laid down by the Government to admit of a proprietor to whom 
the issue of an instalment had been made, participating in the favourable terms offered 
as regarded repayment, it was required that the first instalment should have been 
expended before the 31st July, and the borrower thus to have placed himself in a 
position to University of Southampton Library Digitisation Unit 
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Of the number to whom first instalments, as above mentioned, were issued 1,890, repre- 
senting an aggregate amount of loans of £1,067,325, were in the month of July reported 
to have made°sufficient progress to entitle them to sharo in the proffered advantages, and 
second instalments where they had not already been issued, were advanced. 

The total amount advanced up to the close of the financial year the 31st March last 
(1862). has been £863,652, and the position in which the loans then stood, grouped as 
regards the number of instalments issued, will be seen from the following tabular 
statement : — 



No. on which | 

Second Instalments 
had been issued. 


No. on which ] 
Third Instalment! 
bad been issued. | 


No. on which 
Fourth Instalments 
had been issued. 


No. on which Fifth 1 
or Higher instalments 

| bud been issued, j 


Complete. 


Total. 


84 


172 


239 


72 


1,322 


1,889 



From this statement it will be observed that the number of cases in which the whole 
amount of the loan sanctioned has been issued is 1,322. 

Up to a comparatively recent period, and especially during the time when distress, 
the result of want of employment, was prevalent, the expenditure on the works for 
which loans had been granted, and the exertions of proprietors in pressing them forward 
was all that could fairly be looked for, the whole amount of the loans having, in the 
numerous instances stated, been beneficially laid out and in many others largely drawn 
upon ; but latterly, and for some time past, an indisposition has been evinced on the 
part of borrowing proprietors to proceed further with their measures for the improve- 
ment of their properties; in some few instances the advances have been actually 
returned, and in many it is understood, and in fact has been intimated, that the further 
proceeding with the works and consequent call for the instalments yet remaining avail- 
able, will be abandoned and suffered to lapse. 

This there can be little doubt is due to the unsettled state of the country, and the 
uncertainty which proprietors feel in regard to their recovering from the occupiers of 
the improved lands, their due proportion of the annual charge in respect of the loan 
by means of which the improvement has been effected. 

The general circumstances connected with these operations are explained in our 
Report For 1879-80, to which, as before remarked, we beg to refer. 



Extraordinary Baronial Presentment Works. 

At the close of the last financial year (1880-81), we reported for the information of 
Your Lordships that up to that date the execution of 2,545 baronial "works of various 
classes had been authorized, at an estimated cost of £264,032, for the purpose of afford- 
ing relief in distressed districts. 

Ownng to the continuation of that distress in some localities during the early part of 
last summer, it was considered desirable by the Irish Government to afford further 
employment, and additional works 'were in those cases authorized. 

It was also ascertained that some of the works in progress could not be properly 
finished for the amounts first presented, and in these cases supplemental presentments 
were obtained at adjourned sessions for the expenditure necessary for their completion, 
but the total expenditure authorized has been limited to the amount allocated by Your 
Lordships out ot the Church Surplus Fund for these relief works, namely, £27S,844. 

All the works have been carried out, under the general direction of this Board, by 
the County Surveyors with the aid of such assistance as was considered necessary, in 
conjunction with Baronial Standing Committees of justices and Associated Cesspayers, 
and as they approached completion, towards the end of last summer, and the necessity 
for providing special employment for the relief of distress had to a great extent then 
ceased, the Board with a view of saving staff expenses, suggested to the Irish Govern- 
ment that the Committees should be dissolved ; this proposal having been approved, 
instructions were issued dissolving them on the 31st August, and arrangements were 
then made by the Board for the completion of the works, under the direct charge of 
Surveyors, in the same manner as the ordinary works of the County. 

These arrangements have proved satisfactory, and have met the requirements of 
the service, while considerable staff expenses have been saved, the works have been 
vigorously pressed on to completion, and the accounts are now being closed. 
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The annexed tabular statement shows the number of works executed, their total 
cost, and their nature and extent, in each of the counties in which it was found 
necessary to resort to this special means of providing employment : — 





Number of 
Works 
Executed. 


Amount 

Expended. 


Nature and Extent of Works Executed in each County. 


Mill'd of 

Now Roads 
Made. 


Miles of 
Old Roads 
Repaired. 


Miles of 
Feuciug 
Erected. 


Miles Of 
Footpaths 
Made. 


Number of 
Hills Cut. 


Number ol 
Bridges 
Built. 


Number of 
Culrert* 
Made 




8 


£ 

1,400 


Nil. 


1 


Nil. 


Nil. 


5 


Nil. 


Nil. 




163 


12,05S 


7 


74 


29 


2 


11 


7 


142 


Clare, .... 


87 


12,283 


1 


40 


7 


9 


12 


6 


14 




193 


30,284 


37 


73 


6 


54 


33 


7 


14 




155 


11,027 


60 


39 


3 


Nil. 


57 


2 


14 


Fermanagh, . 


C 


1,279 


1 


34 


1 


Nil. 


1 


Nil. 


Nil. 


Gal wav, 


341 


41,800 


CO 


17G4 


37 


8 


73 


13 






172 


29,446 


. 27 


904 


254 




53 


13 


108 




15 


3,098 


Nil. 


14 


o* 


Nil. 


5 


1 


20 




153 


14,726 


18 


70 




2* 


46 


4 


12 


Limerick, 


133 


17,101 


12 


29 


si 


51 


14 


7 


85 


Longford, 


9 


1,376 


Nil. 


74 


Nil. 


Nil. 


1 


1 


6 


Mavo, .... 


G68 


44,023 


271 


623 


49 


5 


41 


3 


54 


Queen's, 


9 


1,004 


Nil. 


8 


Nil. 


44 


Nil. 


Nil. 


4 


Roscommon, . 


404 


30,604 


23 


202 


50 


3 


16 


4 


20 


Sligo, .... 


96 


18,709 


31 


7S 


6 


1 


15 


7 


2 


Tipperary, 


51 


4,162 


1 


14 


7 


2* 


Nil. 


1 


5 


Waterford, . 


5 


318 


0* 


4 


1 


Nil. 


Nil. 


NiL 


1 


Totals, . 


2,668 


274,678 


306 


1,544 


239 


98 


383 


79 


4G3 



It will be observed that 306 miles of new roads have been opened, and 1,544 miles of 
old and unfinished roads have been completed or repaired, while new fencing, footpaths, 
cutting hills, and filling hollows, building bridges, and making culverts on existing lines 
of road, have also formed an important part of the operations. 

These works have been, with few exceptions, carried out by a S 3 r stem of small or 
petty contracts, which we have reason to believe has secured their completion in a satis- 
factory manner at a moderate cost, and, while affording the employment required, will 
prove to be of permanent benefit to the districts in which they have been carried out. 

In accordance with the provisions of the Relief of Distress Act, 43 Vic., c. 4, appli- 
cations were made to the Grand Juries of the several counties at Spring Assizes, 1882, 
for presentments for the repayment of the portion of the expenditure which they were, 
up to that period, liable for, and in all cases the necessary presentments were passed. 

Loans for Sanitary Works. 

During the past year 2 loans have been recommended for sanction — of the aggregate 
amount of £155 — by the Local Government Board to sanitary authorities, on the special 
terms authorized by the notices of November, 1879, and January, 1880, they having 
been applied for during the time entitling them to the benefit, which added to the 
number and amount previously sanctioned, brings up the total number and amount 
respectively to 68 and £39,647. 

The course of proceeding in regard to this form of affording relief is pointed out in 
our report for the year 187 9 -SO. 

The actual issues during the year for these works amounted to £1,965, and of those 
previously made up to the 31st March, 1881, to £36,521, bringing the total amount 
advanced up to the 31st March last to £38,486. 

Fishery Piers and Harbours. 

The works connected with Fishery Piers and Harbours, whether of new construction 
provided for in the voted estimates, or of repair, for which the necessaiy funds are 
advanced by way of loan out of the Consolidated Fund, to which we referred in our 
Report for the last and preceding year, have been actively proceeded with and seveial 
completed during the past year, and made the means, as tar as the nature of the works 
a dmitted, of affording employment for unskill ed labour. 
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A list of the Piers, &c., which have been in hands is given at page 27, preceding 
and where also will be found stated the estimated cost, and the amount of grant and 
local contribution by which it is made up, for each separate work. 

In the cases in tvhich repairs have been undertaken, they have been completed with 
trifling exceptions. See Engineer’s Report, Appendix B. The expenditure on these 
works during the year has been on new works £51,614, on repairs £5,490. 



Shannon Navigation Improvement. 

The immediate proceeding with the opening up of the old closed channel, and the new 
cut at Meelick, which as stated in our Report for 1879-80, had been authorized with a 
view to affording employment, has been continued during the past year, and frem 250 
to 300 men have been profitably engaged upon these works. The expenditure durum- 
the year has amounted to £9,755 95. lid. 

Seeds Loans. 

The further and final issues in respect of these Loans during the year, have amounted 
to £72 5s. lid., which added to the previous issues brings up the total amount 
advanced for that important object to £647,562 11$. lOd. 



We have the honour to be, 

Your Lordships’ obedient Servants, 



E. Hornsby, Secretary. 
Office of Public Works, Dublin, 
14 th June , 1882. 



J. G. M'KERLIE. 

W. R. LEFANU. 

S. IT. ROBERTS. 
Commissioners of Public Works. 
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appendix to fiftieth report of the 



[ 1881 - 82 . 



APPENDIX A.— 

Abstract of Ihe Accounts of the Commission-bus of Public Works in Ireland, showing the Total of 



Heads op Account. 



Parliamentary Votes and Grants, viz. 

1. Public Buildings, Royal Harbours, &c., 

2. Office of Public Works, . 

3. Ilowth Harbour, 

4. II.M. Exchequer — Extra Receipts, 

5. Dublin Museum of Science and Art, 

C. Shannon Floods Regulation, 



Loans Repayments, 



Land Improvement Preliminaries, 1 0 Vic., c. 32, 



District Lunatic Asylums, 



Miscellaneous Services, viz. : — 

1. Deposit Accounts, I & 2 Win. IY., c. 33, &c., 

2. Railway and other Arbitrations, 14 & 15 Vic., c. 

3. Arterial Drainage Deposits, 26 & 27 Vic., c. 88, 

4. Piers and Harbours, H Vic., c. 3, &c., . 

5. Inland Navigations: — Shannon, 

>. _ Boyne, 

G. Arterial Drainage and Navigation Maintenance, 

7. River Drainage Works, 5 & 6 Vic., c. 89, 

8. Wellesley Bridge, 

9. Atldunkard Bridge, 

10. National Monuments, 32 & 33 Vic., c. 42, 

11. Irish Reproductive Loan Fund, 37 & 38 Vic.. 

12. Linen Hall, ... . 

13. Ardglass Harbour Works, 

14. Ardgluss Maintenance, . 

15. Youghal Bridge, 

16. Camck-on-Suir Bridge, 

17. Clare Castle Pier, 

18. Kinsale Harbour, 

19. Sundry Accounts, . . . 



A 7 56 Statement of Final Awards under Arterial Drainage Act, 5 & 6 Vic., c.89, with 

| Repayments thereon, to the 31st March, 1879. 



Act, 26 <t 27 Vic., c. 8 



64,314 7 1 



76,005 18 0 



1,822,720 12 8 



Ofice oj Public II orlt, Dublin, I Qlh U ay, 1882. 
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Accounts. 

Sums intrusted to their Management for Collection or Disbursement for One Y ear, ended on 3 1st March, 1SS2. 



Balances overdrawn, 
31st Match, 
1888. 




Overdrawn 
Balances from 

31st March, 
1881. 


- 


Balances on 
3lst March, 
1888. 

• 




£ s. d 


£ s. d. 


£ t. d. 


£ ». d. 


£ s. d. 


£ *. d. 




299,935 5 3 


- 


295,179 3 9 


4,756 1 6 


299,935 5 3 




980,735 16 6 


- 


962,191 6 3' 


24,544 10 3 


986,735 16 6 


- 


456,076 0 5 


- 


456,076 0 5 


- 


456,076 0 5 


- 


6,134 13 4 


- 


5,860 6 3 


274 7 1 


6,134 13 4 




30,259 4 4 


- 


28,287 7 0 


1,971 17 4 


30,259 4 4 


- 


107,893 19 11 


- 


87,992 10 1 


19,901 9 10 


107,893 19 11 


- 


1,887,034 19 9 




1,835,586 13 9 


51,448 6 0 


1,887,034 19 9 















W. B. SoA»r, Accountant. 

F 2 
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APPENDIX TO FIFTIETH REPORT OF THE [1&81-S2. 

An Account showing the Recwpt and Expenditure of the Commissioners 



(A 1.)— parliamentary 
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1381-8 2 .] 

of Public Works in the Year ended 31st March, 1882. 



VOTES AND GRANTS. 



EXPENDITURE. 



Balances on Parliamentary Votes, 1880-81, surrendered to 
H.M. Exchequer, viz. : — 

Public Buildings, . ■ 

Salaries and Incidents of Office, «... 
Shannon Floods Regulation, .... 



1. Public Buildings. 



Purchase op Sites and Buildings 

Science and Art Buildings — Purchase of Premises, Law 
Expenses, &c., ..... 

Ulster Canal— Compensation, Law Expenses, dec., . 
Botanic Gardens, &c. — Law and Incidental Expenses, 



New "Works and Alterations : — 

Coast Guard Buildings, . 

Boyal Hibernian Military School, 
Dublin Castle — State Porter’s Lodge, 
Botanic Gardens, Glasnevin, 

National Gallery of Ireland, 

Law Courts and Offices, . 

Metropolitan Police Buildings, . 
Royal Irish Constabulary Buildings, 
Criminal Lunatic Asylum — Dundrum, 

National Education Buildings : — 



District and Minor Model Schools, . 395 19 8 

Ordinary Literary Schools, . . 10,247 19 6 

Teachers’ Residences, . . 490 0 0 



Queen’s Colleges— Belfast, 
Cork, 
Galway, 



121 3 8 
258 9 0 
93 15 0 



Chief Secretary’s Office, . , 

General Registry and Census Office, 

Ordnance Survey Office, 

Phtenix Park, ..... 

St. Stephen’s Green Park, 

Kingstown Harbour — Harbour Master’s Residence, 
How th Harbour — Transfer in aid of Works, 
Ardglass Harbour ditto, 

Fishery Piers, ditto, 

Howth Harbour — Balance transferred, » 



Carried forward, 



413 16 9 
882 5 10 
15 0 2 



10,197 13 0 
793 17 2 
5,875 14 1 



6,750 3 11 


140 3 


2 


262 4 


5 


248 16 


6 


CIO 0 


0 


7 IS 


2 


564 9 


4 


11,409 17 


2 


456 2 


4 


11,133 19 


2 






473 7 


8 


56 2 


0 


0 17 


8 


135 19 


11 


319 18 


4 


169 15 


9 


251 1 


8 


1,400 0 


0 


3,700 0 


0 


29,900 0 


0 


30 10 


10 



1,311 2 9 



,332 10 9 16,8G7 4 3 
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APPENDIX TO FIFTIETH REPORT OF THE [1881-8^ 

An Account showing the Receipt and Expenditure of the Commissioners 

(A ].) — ■PARLIAMENTARY 
EXPENDITURE- 






RECEIPTS — continued. 
Brought forward) . 
Public Buildings — continued, . I 



Transfers and Re-Lodgments :- 
Maintenance and Supplies, 
Pay, . 

Materials. 

Furniture, Fittings, drc., . 
Coals, Candles, and Firewood, 
Contingencies, . . 



Received from the Land Law] 
Commi.-sioners : — 

Church Property Department, 



Carried forward . I 



105 17 2 
698 0 10 



17,081 0 11 



195,305 8 9 



Const Guard Buildings, . 
•Royal Hibernian Military School 
I Royal Hospital, Kilmnialnm, . 
Customs Buildiugs throughout 
* Ireland, .... 
Inland Revenue Buildings, 

Post Office Buildings, 

Telegraph Buildings, 

Dublin Castle Residences, 

Vice- Regal Lodge, Gardens, &e. 
Chief Secretary's Lodge, . 
Under Secretary's Lodge, . 
Private Secretary's Lodge, 

School of Art, Museum, &c., 
Botanic Gardens, Glasuevin, 
Royal College of Science, 
Geological Survey Office, 

Royal Irish Academy, 

National Gallery of Ireland, 

Law Courts and Offices, Dublin, 
King’s Inns Offices, . 

District Probate Registry Offii , 

Metropolitan Police Courts, 
Metropolitan Police Stations, &c., 
Royal Irish Constabulary Depot 
' Barracks, . 

Constabulary Barracks through- 
out Ireland, 

Criminal Lunatic Asylum, Dun- 
drum, .... 
National Education — Metropoli- 
tan Buildings, . 
Agricultural Model Schools, 
eluding Albert Model Farm, 
Glasnevin, 

District and Minor Model Sclioi 
Ordinary Literary Schools, 
Teachers' Residences, 

Queen’s University, . 

Royal University, . 

' Queen’s College, Cork, 

„ Belfast, . 

- „ Galway, . 

Civil Service Commission, 
Public Offices, Custom House, 

Dublin 

Board of Trade — Survey De- 
partment, . 

Public Offices, Dublin Castle, 
Veterinary Department, . 

Royal University Office, Mer- 
rion-street, 

Charitable Requests Office, 
Stationery Office, 

General Survey and Valuation 



General Registry and Census 
Office, .... 
Stores, City-quay, . 

Landlord and Tenant Commis- 



Offices, Ormond-quay, 

Ordnance Surrey Office, Mount- 
joy Barrack, 

Phoenix Park, 

St. Stephen's Green Park, 

The Curragh of Kildare, . 
Kingstown Harbour, 
Donaghadee Harbour, 

Dnnmore Harbour, . 

Tyrone Navigation, 

Maigue Navigation, 

Ulster Canal, . 

Land Commission, Merrion-st. 
Land Commission Church Pro- 
perty Department, 

Phoenix Park National School, 
Travelling Expenses by Servants 
of the Board, 



4,184 11 
1,588 <; 
1,182 7 



n 



1,388 o a 
993 8 5 
1,401 10 L , 
881 6 7 
2,405 19 11 
1,826 1C fi 
952 19 
585 12 10 I 



03 7 4 



1C7 9 5 
340 
2,553 



G 11 
128 13 8 
110 5 2 



804 13 1 
1,901 13 10 
8,287 0 
85 19 



783 14 1 
15C 1 1 I 
2 8S IS 



749 12 
783 17 0 
569 12 10 
216 3 2 
416 11 3 



177 8 3 



7 3 1 



212,386 9 8 1 | 
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of Public Wohkb in the Year ended 31st March, 1882. 
VOTES AND GRANTS —continued. 



continued. 






Brought forward, 




















£ s. 

16,807 4 


A 

3 




Pcblic BciLMXfiS- Continued, 


















£6 ',332 10 


9 






' 


Maintenance. 




Furniture, 






' 






















«e-s£»tfwMT 


ante 


Fitting!, 


Rent 




Coals, Candles, 


Gas and 




Cimllngencirs, 1 
















































































P»r- 


1 Materials lined 
by them. 


Utensil*. 


| Insurance. | 


Firewood. j 






stores, ace. | 










— 




£ ». 


d. 


£ ». d. | 


£ t . 


d. 


£ s. 


d. 


£ s . 


d. 


£ s. 


d. 


£ i. 


rf. 










1 18 


6 


145 3 S 










4 4 


0 






4,33." 17 












1 H 


11 


1 485 11 5 






419 3 


•1 


023 0 


li 


I 11 17 


10 


. 3,387 13 


9 








628 19 0 


5 5 


0 


541 18 3 


— 




395 1.1. 


5 


ill 15 


7 


26 16 


11 


3,092 14 


7 










12 m 


4 


311 3 8 


5,37S 5 


4 


420 12 


10 


200 13 


3 


47 13 


4 


7,990 15 


7 










3 Iti 


8 


529 7 11 1 


2,204 7 


10 


2S8 18 




190 10 


0 


20 15 




4,507 17 


7 










IS 11 


11 


1,088 19 10 






194 1 


1 


71C 0 


i 1 


43 14 




3,799 G 


5 










18 10 


1 


283 5 11 






193 0 




593 2 


i 


4 3 


7 


2.239 6 


5 










20 G 




1,506 0 2 


40 16 


\S 


58 0 


10 


176 16 


8 


19 9 


11 


5,352 0 


8 










15 10 


1 


991 2 0 






15 2 


0 


230 8 


0 


6 2 




4,021 0 


G 










6 10 


G 


254 5 3 






0 4 


." 


142 5 


6 


1 0 


3 


1,712 11 


10 










0 14 


1 


102 14 7 










90 0 


6 


0 7 


9 


1,088 IS 


« 














57 10 10 










10 0 


0 


0 2 


3 


21G 14 


1 






ij 






2 


725 14 8 


399 10 


0 


H3 2 
380 12 


7 


636 11 


5 


21 18 


4 


3,244 12 


7 








7 9 


8 


44 S 11 


104 16 


11 


11 


“ 82 17 


■l 


2 1 


8 


1,708 lit 


2 








31 4 0 






230 9 7 


203 0 


0 


1 78 11 




185 1 




11 10 


s 


1,234 5 


9 






>6 








7 15 10 


90 O 


0 


[ 1C 1 


0 


0 8 


0 


2 8 


4 


225 16 


9 






23 6 0 


1 7 


5 


49 3 1 


233 16 


0 






2 0 


0 


0 16 


0 


477 17 


11 








24 8 0 






45 0 5 






38 4 


9 


27 0 


! 


2 15 


8 


477 15 










313 19 8 


2 7 


C 


1,039 9 8 






50G 8 


6 


310 6 


2 


50 13 


0 


5.000 14 


0 








US 11 9 






137 19 11 






56 3 


10 


38 10 


10 


6 11 


11 


394 11 










301 11 0 


1 0 


0 


44 4 3 


302 10 


0 


117 2 


6 


48 4 10 


5 9 


7 


948 15 










4 17 0 






41 7 9 


5 14 


10 


06 14 


O 


53 15 


7> 


7 8 


1 


290 2 


3 






53 


232 18 10 


0 7 


0 


1,040 12 G 


1,099 0 


5 


1,533 4 


11 


1,953 12 


3 


46 13 


2 


9,455 15 


3 






»4 


687 18 11 


2 13 


4 


827 0 0 


- 




523 0 


C 


087 17 


1 


4 1 


11 


- 5,482 14 


9 








23 4 5 


3 3 


0 


35 0 11 


US 16 


4 


- 




- 




- 




2,094 4 


9 






:6 


392 12 7 


11 3 


9 


242 G 2 


46 18 


4 


358 15 


2 


200 10 


6 


93 19 


3 


2,030 8 


9 






57 


207 4 7 


0 4 


8 


877 18 5 


- 




305 12 


* 


501 9 


11 


59 15 


7 


3,003 17 


9 






sS 


193 13 3 


4 r, 


0 


107 8 0 






216 17 


0 


158 13 


? 


as 19 


6 


1,586 11 
4,620 12 


0 








101 0 9 


10 10 


6 










3 


501 13 


10 


123 19 


8 








3= 


- 


— 






— 








— 




— 




3,287 0 










_ 










0 










_ 




281 0 


0 
































101 18 










322 IS 7 


104 14 


3 












2 19 




0 1 


8 


1,404 19 










185 2 2 


20 7 


8 




















415 7 








3<> 


412 8 7 


98 19 


11 










0 






ft 5 


8 


824 10 


3 






37 


~ 


— 






37 14 


3 






j . — 




— 












3« 


199 14 9 


5 0 


4 


539 7 10 


- 




179 8 


0 


122 10 


9 


23 16 


9 


1,504 0 


0 






39 


7 4 8 


0 7 


1 












. 1 8 


ij 


1 17 


3 


. 300 18 


8 






43 




0 7 


0 


1,100 11 0 


8 15 


8 


332 2 


4 


203 16 


0 


10 1 


0 










41 




— 




30 19 O 


134 13 


0 


30 5 


0 


9 G 


2 


0 13 












45 


_ 




















_ 




8 3 


0 






43 


12 18 G 
















12 8 


3 


2 12 


4 


185 4 








44 




— 




159 11 10 


18G 10 


0 


26 U 


5 


. 27 15 


9 


5 11 


6 










4 f 


24 7 8 


- 




04 0 11 


255 0 


0 


33 17 


1 


33 15 


1 


4 9 


3 


588 9 


9 






45 


21 13 4 


__ 




882 11 5 


80 0 


0 


60 15 


4 


196 11 


2 


10 0 


3 


963 2 


9 






‘ 


~ 


— 




— 


7 4 


7 


— 




— 




~ 






' 






<8 


— 














0 


0 16 


8 


22 13 


10 


43 8 


5 








— 


— 




7 11 5 


230 15 


4 


6 1 


5 


10 0 10 


0 19 


5 










jo 


92 8 1 
















246 13 


0 


8 2 


5 


1,414 8 


3 
























488 4 


0 


8 4 


6 












874 3 4 




















0 4 


8 












589 IS 6 




















0 10 


ft 


819 8 




























5 


18 4 


4 


10,063 6 










470 17 8 




















0 0 


8 












710 10 1 
























850 4 








j* 


35a 10 1 
17 13 11 


23 4 


1 


— 


— 




- 




9 7 


6 


— 




22 7 


9 






H 


1,032 1*> 7 
60 7 11 




10 
















2 17 


11 


1,106 2 


10 










1,138 18 9 






83 18 


4 


21 15 


0 


2 8 


9 










6i 

it 


22 6 9 


- 




844 17 4 






16 7 


] 


3 S 


5 


2 11 


5 


826 9 
57 10 


9 i 

11 






*3 




— 




— 


_ 




_ 




- 




- 




559 16 


3 








20,837 2 9 


1,959 o 


11 


IG.418 4 7 


J 11,910 11 6 


8,468 9 


9 


10,523 3 


8 


808 2 


6 


1 125,975 5 1 


194,307 15 


10 
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APPENDIX TO FIFTIETH REPORT OF THE [1881-82. 

An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPTS — continued. 

Brought forward, ■ 

2. Office of Public Works (Class II.) : — 

Vole for the year 1880-81, . . • • 

Ditto (Supplemental), . . • • 

Law Costs and Stamps, Ac., recovered, « • 

Re-Lodged, ...•«• 
Transfers, ... • 

0. Howtii IIabbocu : — 

Rents, ....... 

Dues, Ac., . . . . 

Transferred from “ New Works and Alterations,” (vote) . 
„ ditto (balance) 



. Exchequer — Extra Receipts : — 

Public Buildings : — 

Rents, .... 

Sale of Old Stores, Materials, Ac., 

Kilbeggan National School — Grant refunded, 
Phoenix Park: — 

Grazing Rents, . . , 

Reut of Irrigated Field, Ac., 

Sale of Timber, Skins, Deer, Ac., . 

Kingstown Harbour: — 

Does, Ac., . . . 

Rents, .... 

Water snpplied to Shipping, 

Hire of Gangway planks, Crane, Ac., 

Boat Licenses, Ac., 

Donagbadee Harbour : — 

Rents, .... 

Dunmore Harbour 
Dues, .... 

Rents, .... 

Tyrone Navigation : — 

Tolls, .... 

Rents, .... 

Maigue Navigation : — 

Tolls, .... 

Ulster Canal 

Tolls 

Rents, . . . , 

salaries and Incidents of Office 
Transfer, 

Shannon Floods Regulation : 

Transfer, . , . 

. Dublin Museum op Science and Art: 

Amount of Vote, . . 



6. Shannon Floods Regulation : — 
Amount of Vote, 

Ditto (Supplemental), 



Transfers and Re-Lodgments, 



(■'file of Public Works, Dublin, 10 th Hay, 1882. 



(A 1.)— PARLIAMENTARY 



£ s. d. 


£ s. d. 


£ s. d. 




- 


- 


212,386 9 8 




41,595 0 0 








1,300 0 0 



















37 10 9 









55 14 2 









248 6 4 










43.23C 11 3 







262 6 3 









259 4 4 









1,400 0 0 









30 10 10 










1,952 1 5 




3,835 0 0 








244 1 6 








246 4 2 


4,325 5 8 






491 14 4 






30 0 0 








103 12 0 










625 6 4 






1,571 8 0 








326 19 5 








79 0 6 








37 7 9 








13 1 4 










2,027 17 0 






— 


13 1 0 






30 1 S 








20 3 8 










50 5 4 






247 3 6 








48 15 10 










295 19 4 






— 


11 19 9 






132 18 6 








139 3 10 










272 2 4 






— 


4 14 8 






- 


4 13 9 


7,631 5 2 




— 


10,000 0 0 




10,000 0 0 


21,700 0 0 






3,000 0 0 










24,700 0 0 








28 17 9 










84,! 28 1! 9 
299.935 5 3 
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18SI-S2.] 

of Public Works in the Tear ended 31st March, 1882. 



VOTES AND GRANTS — continued. 



EXPENDITU RE — continued. 

Brought forward, 



2. Office of Public Works (Class II.) : — 

Salaries, .... 

Travelling Expenses, 

Fees to Counsel, &c., 

Incidental Expenses, 

Salaries and Incidents of Extraordinary Staff, 
Laud Law Act, 1881, Salaries, «fcc.; 



3. Howih Harbour : — 

Labour, Materials, Incidents, <tc., 
Rates and Taxes, . . 

Salary of Harbour Master, 



4. Exchequer — Extra Receipts : — 
Public Buildings : — 

Taxes refunded, 



Kingstown Harbour : — 

Ballast supplied to Shipping, 



Dues refunded, 

Port and Docks Board — Adjustment of Dues, 



Transferred to H. M. Exchequer, 



5. Dublin Museum of Science and Art: — 

Expenses connected with Exhibition of Competitive 
Designs, ...... 

Expended on Temporary Museum, <fcc., . „ 

Exhibition Cases, Fittings, &c., .... 

Royal Dublin Society— Balance of Vote for Expenses 
in connexion with removal of Agricultural Show to 
the Suburbs. ...... 

C. Shannon Floods Regulation : — 

Meelick Channel: — 

Labour, Materials, Plant, &c., 

Salary of Engineer, . . 

Incidental Expenses, . 

Compensation for damage to Crops, 

Regulating Sluices : — 

Labour, Materials, Machinery, <&c., 

Salaries, Travelling, and Incidental Expenses, 



Balance, 



237 2 0 
19 11 2 
4 17 5 



9,403 3 1 
300 0 0 
12 6 10 
40 0 0 



14,276 7 5 
661 0 10 



32,268 1 9 9 
7,312 0 10 
423 1 2 
316 3 11 
2.17G 18 1 
388 9 7 



1,876 6 6 
3 15 7 
150 0 0 



1,036 

5,000 



4 10 
6 10 
13 2 



9,755 

14,927 



211,175 0 1 



2,030 2 0 



24,682 


18 


2 


295,179 


3 


9 


4,756 


1 


6 


299,935 


5 


_3_ 



W . B. Soadt, Accountant. 
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appendix to fiftieth report of the 



[1881-82. 



(A 2.) An Account showing the Receipts and Expenditure of the Commissioners 



PUBLIC LOANS 



To Balance, 31st March, 1881, 



, Public Works Loans : — 



Vote of Credit 1880-81, £1,100,000, 
„ 1881-82, £1,100,000, 



, Land Act, 33 & 34 Vic., c. 46 

Amount issued from Consolidated Fund, 1 , . . . 

, Church Fund Loans 

Received from Irish Land Commissioners, , , . , 

Eefunded by Connties in respect of Baronial Works, . 

Amount of Loans issued, converted into grant, and transferred to that 
account, per contra, ....... 



Ojice of Pull ie Worh, Dublin , 10 tk May , 1882. 



220,000 0 0 

470,000 0 0 



3,801 12 11 
13,062 6 8 



£ e. d. 
13,389 3 11 



16,482 13 0 

250,000 0 0 
16,863 19 7 



986,735 16 6 
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of Public Works in the Year ended 31 Bt March, 1882. 



ADVANCES. 



|By Public Works Loans, 

Amount advanced on Loans, viz. 



I 

I 

! 



Grand Juries of Counties, . . . 

Local Boards, .... 

Bonds and Bridges, .... 

Railways, . • • • . 

Quarries, Mines, and Miscellaneous, 

Harbours, Docks, &c., 

Fishery Piers and Harbours, 

Labourers’ Dwellings in Towns, 29 & 30 Vic., c. 46, 
Artisans’ Dwellings in Towns, 

Glebe Loans, 33 & 34 Vic., c. 112, 

Public Health, 37 <fc 38 Vic., c. 93, 

Reclamation of Waste Lands, . 

Drainage Maintenance, 29 it 30 Vic., c. 49, 

District Drainage Boards, 2G <k 27 Vic., c. 88, . 

Post Roads, for Repairs, 6 & 7 Wiu. IV., c. 116, 
Land Improvement, Preliminary Expenses, 

Repairs of Fishery Piers, 

Lunatic Asylums Buildings, 1 & 2 Geo. IV., c. 33, 
Land Improvement, 10 Vic., c. 32, See., 

National School Teachers’ Residences, , 

Dispensary Houses, .... 

Seed Supply', 43 Vic., c. 1, . . . 

Belief of Distress, 43 Vic., c. 4, , , 



6,570 0 0 
43,800 0 0 
6,765 0 0 
83,880 0 0 
333 0 0 
63,396 6 1 

19,926 0 0 
18,000 0 0 
19,088 0 0 
141,995 12 0 
23,789 2 7 
4,509 2 6 
67,449 17 10 
173 19 11 
1,500 0 0 
1,573 3 5 
29,677 6 8 
137,788 0 0 
7,195 0 0 
10,152 0 0 
72 5 11 



687,633 16 11 



j Land Act, 33 & 34 Vic., c. 46 — Advances on Loan, 



18,892 0 0 



| Church Fund Loans 

Baronial Presentments, 

1 Sanitary Loans, 

! Land Improvement, . 

Relief of Distress, 

Do. Do. Grants, 
Arterial Drainage, . 



72,419 10 G 
1,964 10 0 
160,795 0 0 
200 0 0 
17,936 8 10 
2,350 0 0 



255,665 9 4 



962,191 6 3 



j Balance unissued. 



24,544 10 3 



936,735 16 C 



W. B. SoiDr, Accountant. 

G 2 
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APPENDIX TO FIFTIETH REPORT OF THE [1881-83. 



(A 3^ Account showing the Receipts and Expenditure of the Commissioners 



T.. Balance, 31st March, 1881, 

„ Public Works Loans: — 

Amounts received in repayment : — 

Grand Juries of Counties, 

Local Boards, . 

Roads and Bridges, .... 

Inland Navigations, - 

Railways, . 

Quarries, Mines, and Miscellaneous, 

Harbours, Docks, Ac., .... 
Fishery Piers and Harbours, . . • 

Labourers’ Dwellings in Towns, 

Artisaos' Dwellings, . 

Glebe Loans, ..... 
Public Health, . • . ■ 

River Drainage and Navigation, 5 A 6 Vic., c. 89, 
River Drainage Maintenance, 29 & 30 Vic., e. 59, 
District Drainage Boards, 26 ik 27 Vie., c. 88, . 
Loans per Act 57 Geo. IIL, c. 34, 

Post Roads, Repairs, ... 

Land Improvement, Preliminary Expenses, 

Repairs of Fishery Piers, 

Gaols and Bridewells, .... 
Lunatic Asylums Buildings, 

„ „ Support, 

Seed Supply, ..... 
Relief of Distress, .... 
Land Improvement Loans, 

National School Teachers’ Residences, . 
Dispensary Houses, .... 



Amounts received and expended, as per Contra, 

Land Act Loans, 33 k 34 Vic., c. 46, . 

„ Church Fund Loans : — 

Baronial Works. . 

Land Improvement, .... 
Relief of Distress, 



Off's of Public Works, Dublin, 10/7* May, 1882. 



PUBLIC LOAHS 



Repayments. 


Totals. 


£ t. 


<L 


* d. 


— 




296 0 fl 


8,292 5 


5 




2,292 9 


3 




11,864 1 


5 




1,780 0 


0 




16,347 15 


1 




40 13 


0 




5,393 2 


7 




1,410 15 


10 




5,335 9 


5 




2,803 0 


7 




17,340 16 


0 




29,301 6 


10 




8,980 7 


3 




2,739 3 


7 




19,153 19 


0 




180 0 


0 




324 1 


7 




4,229 4 


8 




1,651 12 


2 




2,720 0 


0 




44,323 18 


8 




28,673 14 


8 




123,475 8 


1 




5 96 10 


0 




86,576 13 


10 




747 17 


6 




90 13 


1 








426 573 19 6 







395 10 1 






24,406 19 7 { 


1 13 


6 




4,339 2 


3 




62 15 


1 






— 


4,403 10 10 






456,076 0 5 



(A 4.) — LAND IMPROVEMENT 



Balance from last Account, .... 

Amount received from H.M. Exchequer by way. of Loan, 

„ „ • from Proprietors in Repayment of Preliminary Expenses, 



£ s. d. 


£ «. d. 




1,078 3 3 


1,500 0 0 




3,556 11 1 






5,056 11 1 




6,134 13 4 



O&ce of Public Works, Dublin, lOfA May, 1882. 
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ofPCBLIC WORKS, in the year ended 31st March, 1881 
REPAYMENTS. 




PRELIMINARIES, 1881-82. 



EXPENDITURE. 


£ t. d. 


Amount paid to Exchequer in Repayment of Advances, 


4,229 4 8 


» paid for Preliminary Investigations, Advertising, Scriveuery, &c., 


1,631 1 7 


Balance carried to next Account, . . . . . 





W. B. Soady, Accountant. 
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appendix to fiftieth report of the 



[1881-82. 



(A 5.) — LUNATIC 

An Account showing the Receipts and Expenditure by the Commissioners of Public Works, Ireland, (on 

1882, pursuant to Act 1 & 2 



RECEIPTS. 






£ s. d. 


£ 


.. 


d. 


£ 


s. 


d. 








— 


- 






5S1 


17 




Amounts received from the Public Works Loan 


Fund on account 
















A Loans to the following District Asylums, 


m. : — 


















Armagh, • • • 






— 




















— 




















— 


4,000 


0 


0 














— 


200 


0 


0 














— 


5,500 


0 


0 














— 


1,000 


0 


0 








Downpatrick, 






— 


1,000 


0 


0 








Kilkenny, . . 






— 


4,500 












Killarney, 






— 




















— 














Richmond (Dublin), 






— 


279 


15 


0 








Waterford, . . . 






~ 






0 
















— 


— 


— 


29,677 


6 


S 
















30,259 


4 


4 



Ofice of Public Works , Dublin, 10 Ih May, 1882. 



An Account showing the Receipts and Expenditure of the Commissioners 

(A C.)— MISCELLANEOUS 



RECEIPTS. 

Ealanco from last Account, * 

1. Deposit Accounts, 1 A 2 Wm. IV., c. 33, Ac. : — 

Amount received from Sundries for Preliminary Expenses,. 



2. Railway and other Arbitration Expenses, 14 A 15 Vic., 
c. 70 

Amount received from Railway Companies and others, to 
meet Expenses of Arbitration, 



3, Aeibbial Drainage Deposits, 26 A 27 Vic., o. 88, Ac. 

Received from Drainage Boards on Acconnt of Preliminary 
and other Expenses, ..... 



4. Pubs and Harbours : — 

For New Works, per Act 9 Vic., c. 3, and 29 A 30 Vic., c. 45— 
Goleen Creek — Grant in aid, 



Burton Port, 


Do., 


Bunatrahan, 


Do.. 


Do., Contribution, 


Ballysaggart— Grant in aid, 


Poolhurrin, 


Do., 


Renvyle, 


Do., 


Tawny, 


Do., 


Teelin, 


Do., 


Inishcrone, 


Do., 


Mullaranny, 


Do., Ac., 


Tonatanvally, 


Do., 


Do., 


Contribution, 


Bush Harbour 


— Grant in aid. 



Carried forward, 



£ s. d . 


£ s. d. 


£ a. d. 


- 


- 


31,888 1 11 






1,058 18 5 


- 


- 


1,264 7 2 


- 


- 


692 6 11 | 




75 0 0 


’ 

. . 





S 0 4 




50 0 0 






110 0 0 


160 0 0 




— 


275 0 0 




— 


30 0 0 







1,461 19 8 







185 0 0 







2,200 0 0 






942 10 0 







1,977 0 0 




995 0 0 






50 0 0 


1,045 0 0 




— 


1,427 10 0 






25 

o 

o 


34,903 14 5 
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1681-82.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



ASYLUMS BUILDINGS. 



Account of the Commissioners for the Control, 4c., of Lunatic Aajlums,) during the year ended 31st March 
Geo. IV., c. 33, &c„ 4c. 



EXPENDITURE. 


£ s. d. 


£ s. d. 


Amounts expended on the following District Asylums, viz.: — 






Armagh, ...... 


— 


6,020 8 4 


Ballinasloe, ...... 


— 


5,300 8 4 


Belfast, ....... 


— 


3,565 6 4 


Clare, ....... 


— 


174 13 7 


Clonmel, ...... 





5,700 6 1 


Cork, .... ... 





1,058 16 6 


Downpatrick, ...... 


— 


SOS 0 0 


Kilkenny, ...... 


— 


4,427 9 6 


Killarney, ...... 


— 


525 1 8 


Limerick, ...... 





184 11 2 


Richmond (Dublin), ..... 


— 


371 15 6 


Waterford, ...... 


— 


153 10 0 


Balance, ... .... 


— 


— 



W. B. Soadt, Accountant. 



of Public Works in Year ended 31st March, 1882. 
SERVICES. 



EXPENDITURE. 



1. Deposit Accounts, 1 <fe 2 Win. IV., o. 33, &c.: — 
Amount paid Sundries for Preliminary Expenses, 



. Railway and other Arbitration Expenses, 14 & 15 Vic., 
c. 70 : — 

Amount paid to Valuators, <fca, 



3. Arterial Drainage Deposits, 26 A 27 Vic., c. 88, Ac. : — 
Paid for Preliminary Expenses, Arbitrations, Ac., . 



4. Piers and Harbours : 

For New Works per Act 9 Via, c. 3, ifc 29 & 30 Vic., c. 45— 
Keeran’s Harbour — Expenditure on Works, 



Goleen Creek, 

Barton Port, 

Bnnatrahan, 

Ballyeagrr&rt, 

Poolhnrrin, 

Renvyle, 

Tawny, 

Teelin, 

Inishcrone, 

Mnllaranuy, 

Tonatanvally, 

Bash Harbour, 

Glin, 



Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 

Do., 



.1 



a. d. 


£ *. d. 


- 


- 




39 13 0 




81 2 5 





5 0 0 




774 14 5 




598 19 3 





59 4 0 


_ 


1,631 4 0 




3S8 16 2 




2,840 8 2 




1,061 9 10 





1,376 8 3 





960 5 0 




1,345 4 6 


— 


16 18 9 




11,179 7 9 



Carried forward, 
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appendix to fiftieth report of the 



[ 1881 - 82 . 

As Account showing the Receipts and Expenditure of the Commissioners 

(A 6.)— MISCELLANEOUS 



RECEI PTS — continu'd. 
Brought forward, 

\ Tiers and Harbours — continued :■ 



fj'criuagevlagli — Grant in aid, 


Lenaun, 


Go., 


tfc.. 


Donnies Bay, 


Do., 




Baltimore, 


Do., 




Pollnadivva, 


Do., 




Gleesk. 


Do., 




Arran more, 


Do., 




Ardmore, 


Do, 


Ac., 


Inislilacken, 


Do., 


Ac., 


Guleen Tullig, 


Do., 




Gerrahies Reef, 


Do., 


ic., 


Millcove. 


Do., 





Uo., Contribution, 

Dtmmanus— Grant iu aid, . 
Glcnlnm, Do., 

Do., Contribution, 
Onminore — Grant iu aid, . 

Do.. Contribution, <fcc., 

Mulin Beg— Grant in aid, . 

Do., Contribution, . 
Lacken — Grant in aid, 

Koon.-nrh Do., Ac., 
Lcckanvy, Do., 

Roundstone, Do., 

Do., Relodgement, Ac., 

Olenina — Grant in aid, 



Arterial Drainaoe and Navigation Maintenance, ‘ 
Vic., c. 49 : — 



Fergus, 
Bind, 
Frankford, 
Oranhill, . 
Lavally, . 
Cahore, 
Cappagli, . 
Gortcen, . 



Carried forward, 



Dulcen — Grant in aid, 










— 




Goleen Rosa, Do., 














Piers, 1G ife 17 Vic., c. 


36. 










Riurliley — Loan Irmu H. M. Exchequer, 






74 12 


8 


Kileolgnn, 


Do., 


ifec.. 






434 5 


3 


Maumeen. 


Do., 








13 4 


6 


Coshla Bav. 


Do., 








350 0 


0 


Cape Clear, 


Do., 








46 18 


0 


Errislannan, 


Do., 








48 19 


6 


Ewroe, 


Do.. 








8 13 


11 


Giles’ Quay, 


Do., 








97 9 


7 


Killeany, 


Do., 








250 0 


0 


Eilkeel, 


Do., 








250 0 


0 


v lan d Navigations 














Shannon Navigation 














Pients, . . 










1,550 9 


4 


Tolls, 










2,185 18 


2 


Sales, <fcc., 










40 6 


9 


loyne Navigation : — 














Tolls, 










260 2 


11 


Bent, 










0 5 


0 



570 0 
50 0 



400 0 
75 0 
435 0 
105 0 
825 0 
110 0 



1,205 0 0 
31 10 10 
555 0 0 
40 11 0 



9,787 0 0 
487 10 0 
385 12 5 
1,505 0 0 
1,405 0 0 
2.9G0 0 0 
767 10 0 
760 0 0 
943 4 0 
462 11 4 
137 10 0 
16G 0 0 



G20 0 0 
457 10 0 



475 0 
540 0 



935 0 
1,035 0 
707 10 
2,550 0 



595 11 0 
1,275 0 0 
245 0 0 



30,498 19 9 



1,574 3 5 



0 4 
800 2 
136 9 
102 10 

1 6 
1,400 0 
1,072 10 

202 14 



34,903 14 5 



4,037 3 1 



3,715 16 < 



74,729 16 I 
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1881-83-] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of Public Works in the Year ended 31st March, 1882. 

SERVICES — continued. 



EXPENDITURE— continued. 


£ s. d. 


£ t. d. 


Brought forward, 


- 


- 


Piers and Harbours ( continued ) 




11,179 7 9 


Glcnnagevlagli — Expenditure on Works, . 


— 


5G9 2 10 


Lenaun, D°-> 




641 10 0 


Downies Bay, Do., 


— 


1,474 16 0 


Baltimore, Do., 


— 


1,210 11 1 


Pollnadivva, Do., 


— 


3,05 S 1 4 


Killala— Refund of Contribution, .... 


— 


315 0 0 


Glecsk— Expenditure on Works, ... 


— 


793 0 8 


Arramnore, Do., .... 


— 


C35 S 6 


i Ardmore, Do., .... 


— 


1,247 19 9 


Inishlacken, Do., 


— 


614 15 9 


Goleen Tullig, Do., 


— 


194 10 11 


Gerrahies Reef, Do., .... 


— 


173 IS 3 


Millcove, Do., .... 


— 


759 2 2 


Dunuiauus, Do., .... 


— 


572 10 8 


Glenlara, Do., .... 


— 


411 5 3 


Oranniore, Do., .... 


— 


580 7 5 


Malinheg, Do., .... 


— 


772 4 10 


Lacken, Do., .... 


— 


1,310 9 11 


Roonagli, Do., .... 


— 


1,118 19 0 


Leckanvy, Do., .... 





2,540 4 4 


Roundstone, Do., .... 


— 


1,603 7 6 


Gleuina, Do., .... 




920 15 10 


Doleeu, Do., .... 




1,375 10 4 


Goleen Ross, Do., .... 




383 10 11 






34,456 17 0 



Piers, 16 £ 17 Vic., c. 136. 



Raghley, 

Kilcolgan, 

Maunieen, 

Cosh la Bay, 

Cape Clear, 

Erridannan. 

fiossroe, 

Giles Quay, 

Killeany, 

Kilkeel, 

Spiddal, 



5. Island Navigations : — 

Shannon Navigation : — 

Maintenance and Repairs of Works, £c., . 

Salaries (including pay of Inspectors and Lock-keepers), 
Incidents, &c., ..... 



Boyne Navigation : — 

Maintenance and Repairs of Works, £c., . 
Salaries of Collectors and Lock-keepers, . 



6- Arterial Drainage and Navigation Maintenance, 29 £ 3 
Vic., c. 49:— 



Ballinaraore and Ballyconnell, 
Kill, 

Hind, 



Frankford, 

Oranhill, 

Lavally, 

Cab ore, 

Cappagh, 

Gorteen, 



56 14 6 
500 6 0 
14 10 9 
364 5 3 
32 17 5 
13 5 11 



4 

60 

325 

260 



3,462 9 6 
1,669 11 10 



190 2 8 
165 16 0 



1,642 4 



5,132 1 4 



4 14 0 
32 2 0 
877 16 2 
22 13 0 
65 18 11 
1 1 0 
1,368 11 9 
1,173 18 4 
359 19 8 



36,099 1 7 



3,906 14 10 



Carried forward, . I — | — I 48 ' 7 | [ 1 16 6 
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appendix to fiftieth report of the 



[ 1 881 - 82 . 

An Account showing the Receipts and Expenditure of the Commissioners 

MISCELLANEOUS 



RECEIPT S — continued. 

Brought forward, 



River Drainage Works, 5 A- 6 Vic., c. 89 : — 
Lough Neagh, Grazing, Rents, Ac., 



8. Welles let Bridge 
Tolls, 



9. Athlunkard Bridge 
Tolls, 



10. National Monuments, 32 A 33 Vic., c. 42 : — 
Sale of .£2,000 Stock Three per Cent. Consols, 
Dividends on Stock, 

Be- Lodgments, Ac., 



11. Irish Reproductive Loan Fund, 37 & 38 Vic., c. 86 



Conntj Clare, 

„ Cork, 

„ Galway, . 

„ Kerry, . 

„ Leitrim, . 

„ Limerick, 

„ Mayo, 

„ Sligo, . 

„ Roscommon, 
„ Tipperary, 



Carried forward, 



Dividends. 



47 12 10 
120 3 8 
143 6 2 
280 8 2 
44 13 7 

84 0 8 

85 18 8 
54 11 3 

174 7 2 
118 16 6 



1,153 18 8 




2,043 2 3 
1,183 0 0 
10 17 «> 



Repayments 



417 2 
1,099 0 
920 17 
2,327 17 
8 16 
45 7 
671 7 
440 10 



5,930 19 



3,236 19 3 



7,084 18 0 



16,542 14 9 
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of Public Works in the Year ended 31st March, 1882. 
SERVICES— continued. 



£ a. d. 


£ *. d. 




329 19 7 


— 


204 3 10 


““ 


500 0 0 




96 10 7 




450 0 0 




481 16 8 


1 10 0 




4 7 7 




5 10 0 




0 10 0 




53 12 11 




18 3 0 




3 5 10 




38 G 6 




85 7 6 




48 1 10 




90 5 1 




181 5 2 




116 8 3 




289 0 0 




178 18 1 




100 18 G 




41 12 3 




679 15 10 


1 


44 11 10 




3 5 6 




84 18 7 




56 9 5 




567 5 0 




695 5 5 




23 10 7 






3,412 4 8 




12 9 1 


— 


0 12 10 


Loans to Fishermen. 


Law Costs, Ac. 


535 0 0 


_ 


815 0 0 


3 14 6 


1,422 0 0 


— 


1,725 0 0 


23 5 6 


50 0 0 


_ 


1,204 0 0 


9 4 9 


381 0 0 




6,132 0 0 


36 4 9 



EXPENDITURE — continued. 

Brought forward, 



7, River Drainage Works, 5 & 6 Vic., c. 89 : — 
Lough Neagh, County Cess, die., . 



8. Wellesley Bridge : — 

Maintenance and Repairs, . 

Salaries of Superintendent and Collectors, Law Costs, die., 
Repaid to Her Majesty’s Exchequer, 



9. Aihlunkard Bridge : — 

Salaries and Incidents, die., 

Repaid to Her Majesty’s Exchequer, 



10. National Monuments, 32 di 33 Vie., c. 42 
Maintenance — 

Salaries and Travelling Expenses of Architect, Caretakers' 



Wages, .Incidents, 
Restoration — 
Monasterboicc, 

St. Colnmb’s, 
Kilconnell, 
Annaglidown, 
Shrule, 

Mungret, 

Clonkeen, 
Inishmurray 
Roscani, 

Rattoo, 

Meelick, 

Fenagh, 

Dysert, 

Ross, 

Killaliatlian, 
Creevelea, 

Annagh, 

Quinn, 

Ratass, 

Ballyseedy, 

Howth, 

Aghadoe, 

Killala, 

Holycross, 

Rosserk 



Refund to Bank of Ireland of Income Tax omitted to be 
deducted from Dividends, .... 

Transfer to “Votes, Ac.,” .... 



11. Irish Reproductive Loan Fund, 37 & 38 Via, c. 86 



County Clare, 

» Cork, 

» Galway, 



Limerick, 

Mayo, 

Sligo, 



£ a. d. 
48,791 16 6 



1,034 3 5 



3,907 2 3 



6,168 4 9 



— | 60,463 3 0 



Carried forward. 
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APPENDIX to FIFTIETH REPORT OF THE [] 881-82 

An Account showing the Receipts and Expenditure of the Commissioners 

MISCELLANEOUS 



RECEIPTS — continued. 

Brought forward, 



12. Lines Hall 
Rents, 



13. Ardolass Harbour — “ Works " 
Grant in Aid, 



14. Ardglass Harbour — “ Maintenance ’’ : — 
Rents and Dues, 



15. Toughal Bridge: — 

Presentment, Grand Jury, Co. Cork, 

„ „ Co. Waterford, 

Re-lodgment, 



16. Carrick-os-Scib Bridge : — 



17. Clare Castle Pier, 2 i 3 Vic., 
Loan from H.M. Exchequer, 
Re-lodgment, 



IS. Kixsale Harbour 



19. Sex drv Accounts : — 

Ourragh of Kildare, Rents, . 

Loans Insurances, Premiums Received, 
Income Tax, 

Ballyshannon Court-house, . 

Board of Trade, 

Island Bridge Waterworks, 

Board of Admiralty, 

M. Meade & Son, 

Temporary Receipts, 



£■ s. d. 



6,558 8 6 
5,000 0 0 
10 0 



1,000 0 0 

0 10 0 



44 


15 


0 


223 


16 


8 


581 


2 


1 


410 


10 


0 


3 


8 


4 


2 


5 


10 


27 


1 


7 


3 


2 


11 


3,351 


9 


2 



86,542 14 9 



372 15 9 



3,700 0 0 



11,559 8 6 



1,000 10 0 



107,893 19 11 



Office of Public Works, Dublin, 10/A May, 1882. 
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1881 - 82 .] 

of Pdblic Works in the Year ended 31st March, 1882. 



SERVICES— continued. 



— j 


EXPEN DITORE — continued. 


£ «. d. 


£ «. d. 


£ u d. 




Brought forward, 


~ 


- 


60,463 3 0 




12. Lines Haw.:— 




176 4 10 






Transfer to Her Majesty’s Exchequer, . 


— 


200 0 0 












376 4 10 




13 Ardglass Harbour “ Works”: — 










Paid Ooo tractor, ..... 


— 








Expenditure on Works, Salaries, &c., 


~ 


534 8 0 


1,721 10 0 




11 An.nr.LASS Harbour “Maintenance":— 










Salary of Harbour Master, Wages of Boatmen, &c., . 


— 


53 0 0 






Rent of Store, <tc., . ..... 


— 


4 10 0 












57 10 0 




lo. Youghal Bridge : — 










Superintendence and Inspections, . 


— 


428 17 9 








— 










— 


125 1C 2 












8,979 9 8 




16. Carrick-on-Suir Bridge : — 










Purchase of Land, Law Charges, &c., . . 


— 


126 3 5 






Contractor, ...•••• 


— 


2,797 3 8 






Superintendence, Rent of Office, Ac , 


— 


488 7 5 


3,411 14 6 




17. Clare Castle Pier, 2 &. 3 Vic., c. G1 : — 








Labour, Superintendence, <fcc., .... 






2,266 1 5 




18. Kinsale Harbour : — 










Making Survey, Law Charges, <ko., 




— 






19. Sundry Accounts : — 










Curragh of Kildare, Transfer to Woods and Forests, 


— 


44 15 0 






Loans Insurances, Premiums paid, .... 


— 


268 11 10 






Income Tax, . . 


— 


560 2 1 






Ballyshannon Court-house, ..... 


— 


262 2 0 






Board of Trade, . . 


— 










— 


14 9 2 






Board of Admiralty, . 


— 


34 6 7 






M. Meade and Son, ..... 


— 








Refund of Temporary Receipts, .... 




9,509 17 8 


10,699 4 5 
87,992 10 1 




Balance, ..... 


— 


— 


19,901 9 10 










107,893 19 11 



W. B. So AST, Accountant. 
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appendix to fiftieth report of the 



f) 



[1881-82; 
(•A 7.) Artekial 

Schedule. — Abstract of Final Awards, and Repayments 



Fluodedor „p°, st i Increase 

Area of Injured Laud*. Acre in the 

Catchment, whicli have or the Annual Letting 
or boon Draineil ti 1 ?, 1 “?•?'' • 1 , , Value 

Itain Basin. or Improved. including of tliesc Lands, 

Statute Interest, causwlhy " 

Measure. | **■ | Drainage. j 



Kildaiv, ' Meath, West-) 21 A ri] 1S55 
mentli, and King's, ) 



Brasn... Ferbnn <I«r.) • • • Westmeath and King': 

Ballvcasey ( Supplemental, 23 rd 

February, 1865), . - • Tipperary, . 



Ballyewan, 

Brosdlrnch (Supplemental, 10r/i 
January, 1506), . . . May. 



. Cork,. 

. Westmeath and King's, 
. Wexford, . 

. Kildara, . 



Bo\ep(8upplmc>italfithJpril,lMl),\ Galway, 



Ballinakill, .... 
Bocrdsmill, .... 
Ballinaskea and Castlerickard, 
Balia, 



18 Sept., 1854, . 
30 April, 1852, . 
10 Marcli,1840,. 
29 April, 1853, . 
37 Sopt., 1801, . 



50,0011 3,837 2 18 3 13 8 1,031 7 n 



30,550 1,317 0 30 0 5 1 

35,840 3,031 3 37 5 0 1 



35,840 3,031 

301,131) 11,770 



5 0 1 1 ,085 18 3 

7 13 0 1,008 15 1 



18 April, 1800, . 380,120 11,008 0 30 3 18 4 3,8' 



703 3 U 1 10 0 



23,600 1,102 3 5 



30 April, 1850, . 
, 20 June, 1855, . 
10 „ 1810, . 
, 26 October, 1850, 
17 „ 1851, 

, 26 „ 1650, 



1,008 311 0 33 

26,732 2,003 0 2 

1,000 215 2 20 

1/100 108 3 10 

3/S0O 083 0 1 

1/100 1311 3 3 

0,800 1,428 3 12 

3/100 738 0 30 



0 April, 1607, . 30,720 1,750 2 20 



,452 3 5 5 0 2 447 8 1 

311 0 3S 3 12 5 113 g 

,003 0 2 14 10 0 1,180 14 

215 2 20 2 19 0 08 17 

108 3 10 5 11 3 78 10 

083 0 4 3 0 11 188 18 1 

1311 3 3 2 0 10 120 16 

,428 3 12 2 0 2 428 2 

738 0 30 2 15 2 205 7 1 

,700 2 20 0 18 10 228 15 : 



Ballynahown Westmeath and King': 

— ... ( Cavan, Fermanagh, ] 

Ea.lm.unore ) Navigation, \ ■ , R „, omn 



15,000 2,033 2 20 3 2 10 



_ ... . , T • .• i Cavan, Fermanagh, Lei-t 10 Januarv, 1SG0, A 

Ea-’.m.imore 1 haiyaUan, } ttim &D j Roscommon , [ { u 

_ ,. U ' J . ( Dntmge, nmU c Fermanagh, and f G March, „ C 

Baliycc nnel, > DW-poirer, ^ Leitrim, ) (i „ “ ) 



{ 0,370 1 31 
3 2 5 



Barren 

Cak ore (Supplemental, 26 th Febru- 
ary, 1857), . 



Carlow and Kildare, 
Wexford, . 

Galway, 

Limerick, . 

Cork, 



Cork Slcb, Cork, County of City of, 

Carrigg.rWer (Supplemental, 22tiJ 
Octilfr, 1861), .... Wicklow, . 



Corrigans, Donegal, 

Carraunloy . Supplemental, 10 tk 
■January, 1800), . . . Mayo, 

Castlebar Lakes ( Supplemental ,7 th 
JIarch, ls56), .... Do., 

Cuilmoro t Supplemental, 10th Ja- 
nuary, l v 6G), .... Do., 



Caiburc Mill-stream, . . . Kildare, 

Carromnore Lake (.Supplemental, 

3 1st Mat cl, 185f>), . . . Mayo, 



Clonic st, Westmeath, 

Castlebernard, .... King’s County, • 

Cave town, Roscommon, 

Curragba, Meath and Dublin, 

Croghan, Roscommon, 

Castlamartyr, .... Cork, 

Coolaney, Sligo, 

Crosalough, Mayo, 



20 October, 1852, 
13 „ 1851, 

27 March, 1857,. 
22 „ 1852, 

5 Sept., 1854, . 
, 20 April, 1853, . 



40,000 8,008 0 0 



34,850 2,577 3 27 0 3 

01,181 1,413 0 7 3 1 

2,000 202 0 30 30 10 



214 0 20 27 13 0 
592 0 31 5 5 10 



20 April, 1861, . 
26 October, 1850, 



57 3 8 5 6 8 

72 3 37 2 18 7 



19 „ 1810, 


1,000 


30 April, I860, . 


800 


13 October, 1651, 


8,500 


30 „ I860, 


38,000 


20 April, 1852, . 


8,000 


•30 „ 1850, . 


2,600 


29 „ 1852, . 


8,000 


20 October, 1851, 


12,960 


20 April, 1852, . 


90,714 


3 ,, 1856, . 


3S9 



847 2 1 1 1 0 

1,111 15 6 18 
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Drainage. — 5 & 6 Vic., c. 89. 

thereon, for the Year ending 31st March, 1882. 





— 




























! Tuol 






Portion of 
Total 


Portion 




|y 






Repayments. 








for all 
parpen* 










1 


















Remission 




Counties for 
Politic Works. 






iii 


Total 

list March, 18*1. 


ending 3let 
March, 1SS2. 


Total. 






-r 




e 






d. 


£ l. 


«/. 






(1. 


£ t. d. 


£ t. 


d. 




n-> f-0 8 


8 


11,004 H 


a 


1,330 3 


1 


9,920 12 


5 




14,498 1 


2 


~ 


14,498 1 


2 


Ardeo. 


v-w 5 


10 


S13 13 


1 


220 12 


9 


3,000 II 


0 


- 


4,416 17 


1 


- 


4,416 17 


1 


Annngb. 


12,118 10 


0 


- 




1,830 1C 


O 


10,270 0 


0 


- 


10,178 13 


3 


- 


16,178 13 


3 


Bluekwfttc-r. 


10,03* 17 


11 


3,009 17 


11 


829 0 


0 


0,600 0 


0 


- 


10,417 0 


1 


- 


10,417 0 


1 


Bnrrisoltaue. 




1 


11,040 8 


8 


070 1C 


A 


10,000 0 


0 




15,100 13 


7 


- 


15,199 13 


7 


Eurris-in-Osnriry. 




n 


29,000 0 


0 


5,124 18 


in 


22,985 12 


2 


- 


39,701 18 


fl 


- 


39,761 18 


6 


Boyue. 


We 1< 


4 


- 




41 6 


2 


807 11 


2 


- 


1,101 13 


0 


- 


1,101 13 


C 


Bally bay. 


107,657 a 


8 


08,117 8 


8 


- 




39,340 0 


0 


- 


50,009 1 


5 


1,828 13 10 


57,926 13 


3 


Brosua ( Ferbant div.) 


S.HI5 n 


2 


019 9 


10 


183 13 


4 


3,000 0 


0 


- 


4,583 11 


2 


- 


4,598 11 


2 


Bally casey. 


7,844 17 


1 


- 




508 8 


9 


7,270 8 


4 


- 


12,470 4 


1 


100 13 0 


12,879 17 


1 


Bollinhassig. 


1,262 9 


10 


- 




130 1 


3 


1,126 8 


7 


- 


1.C29 10 


2 


- 


1,629 10 


! 


Ballinderrr. 


48,826 10 


3 


20,000 0 


3 


68 0 


1) 


16,608 10 


0 


- 


25,067 3 


0 


- 


25,007 3 


6 


Bnllyteige. 


J29 3 


* 


- 




87 0 


10 


041 13 


4 


_ 


003 13 


9 


- 


963 18 


8 


Ballycowon. 


1,241 10 


9 


200 1 


3 


133 18 


0 


900 0 


0 


- 


1,181 1 


1 


- 


1,181 1 


1 


Broadlougb. 


2,220 14 


2 


780 14 


7 


130 19 


7 


1,300 0 


» 


- 


1,753 3 


8 


- 


1,758 3 


8 


Boley. 


1,107 4 


7 


- 




03 14 


3 


1,073 10 


* 


_ 


1,571 10 


5 


- 


1,571 10 


5 


Ballinakill. 


4,101 0 


3 


- 




077 19 10 


3,513 5 


5 


_ 


5,019 12 


3 


- 


5,619 12 


3 


Boardsmill. 


2,223 11 


7 


- 




187 4 


1 


2,030 7 


6 


- 


3,158 8 


7 


- 


8,158 8 


7 


Ballinaskea ACosilerickard. 


13^13 15 


2 


13,807 9 


3 


710 0 


11 


3,000 0 


0 


00 


5,910 7 


6 


104 7 0 


0,023 14 5 


Balia. 


6,892 7 


3 


- 




503 17 




0,388 0 


8 


_ 


9,025 2 


11 


- 


9,025 2 11 


Bnllynahovn. 


22S,i0110 
1 03,723 S 


5 


198,051 10 
20,293 0 


5 

0 


30,000 0 
2,2(18 5 


0 

1 


24,412 0 
750 0 


0 

0 


- 


30,000 0 
j- 36,080 18 


0 

3 


927 0 10 


30,000 0 
37,516 19 


0 

1 




20,07!) 9 


11 


- 




1,093 18 


9 


24,395 11 


2 


- 


35,170 0 


5 


- 


35,170 0 


5 


Barren. 


4,213 14 


11 


1,020 3 


5 


46 11 


0 


3,250 0 


0 


_ 


3,803 14 


6 


- 


3,693 14 


5 


C shore. 


16,265 S 


1 


8,720 8 


i 


396 0 


0 


7,140 0 


0 


_ 


11,232 1 


11 


- 


11,232 1 


11 


Cappngh. 


4,437 11 


9 


- 




90 17 


It 


4,346 13 10 


_ 


3,340 7 


0 


- 


6,340 7 


0 


Camoge. 


11,734 3 


111 


0,810 19 


9 


32 1 


a 


2,1 S3 4 


10 


_ 


2,217 0 


1 


. - 


2,217 0 


1 


Cionokilty. 


5,920 7 


11 


- 




- 




5,020 7 11 


_ 


8,144 16 


11 


- 


8,144 10 


11 


Cork Slob. 


3,317 U 


4 


789 10 


0 


102 19 


7 


2,344 18 


0 


_ 


3,054 7 


10 




3,054 7 


10 


CiuriggOTrer. 


2,470 7 


10 


- 




141 8 


3 


2,334 2 


7 


_ 


3,552 14 11 


- 


3,552 14 


11 


Corrigans. 


290 fi 


7 


OB 16 


3 


26 9 


4 


200 0 


0 




241 16 


6 


- 


241 10 


5 


Cnrraunboy. 


1,708 S 


4 


1,419 3 


2 


11 13 


7 


277 7 


7 




810 19 


7 


- 


310 19 


7 


Castlebar Lakes. 


320 13 


e 


288 18 


0 


18 8 


10 


40 5 11 


_ 


119 8 


4 


- 


119 8 


4 


Cnilmore. 


602 13 


s 


_ 




388 13 


1 


214 0 


4 




682 19 


3 




082 19 


3 


Camcloon. 


637 10 


10 


- 




34 18 


3 


002 12 


7 


_ 


914 11 


2 


- 


914 11 


2 


Carbury Mill-stream. 


790 12 


l 


297 5 


0 


B 7 


1 


493 0 


0 


_ 


649 10 


7 


- 


(149 10 


7 


Carrowmore Lake. 


2,400 14 


3 


_ 




209 9 


5 


2,197 4 10 


_ 


3,844 14 


3 


- 


3,344 14 


3 


Clonlost. 


22,302 9 


0 


12,408 11 


11 


93 17 


7 


9,800 0 


0 


_ 


14,787 19 


8 


- 


14,787 19 


8 


Castlcbernard. 


1^33 18 


5 


_ 




_ 




1,933 18 


5 


_ 


3,232 7 


11 


104 16 10 


3,337 4 


0 


Cavetown. 


4,120 6 


0 


_ 




_ 




1,264 6 


9 


_ 


1,877 18 


6 


- 


1,877 18 


6 


Curragba. 


3,040 0 


0 


_ 




108 0 


8 


3,431 11 


1 


_ 


5,233 5 


9 


- 


5,238 6 


0 


Croghan. 


IftA B 19 


6 


1,836 13 


1 


613 0 


5 


4,940 0 


0 


_ 


3,298 10 


3 


- 


8,203 10 


3 


Castlerusrtyr. 


4,023 0 


0 


_ 








4,625 0 


0 


76 


7,413 16 


0 


148 0 7 


7,560 5 


l 


Cooloney. 


408 1 


2 


53 1 


2 


- 




352 0 


0 


- 


612 16 


2 


- 


512 16 


2 


Crostlongh. 
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Dole when 




Area of 
Flooded or 
Injured Lands, 


per Acre 
of the 


^nUie 0 


Amount of 1 
Instalments | 


Districts. 


Counties. 


made final. 




been Drained 


including 




jJSSSr. 1 










Stat 

Mead 


oVe. 


Sec. 






otter dednetin- 

Redemptions, 








Stat. Acres. 


A. 


it. p. 


£ s. 


<1. 


£ s. 


d. 


£ «. 


1 


Dungolnian ( Supplemental , 10/ h 
April, IPSO) 


Westmeath and Longford, 


29 Sept., 1852, . 


28,000 


2,220 


0 8 


4 12 


1 


929 1 


G 


1 


Decl 


Meath and Westmeath, 


18 October, 1854, 


04,000 


4,499 


3 30 


4 3 


0 


1,584 8 


0 


- ! 


Dunkellin, 


Galway, .... 


7 Sept., 1857, . 


88,320 


5,505 


0 31 


7 11 


5 


1,094 15 


0 


a- 




Derryiin. 


Fermanagh, 


10 Dec., 1855, . 


3,000 


187 


0 4 


4 4 


3 


40 0 


11 


a- 


F 


Drautbominy, . . . • 


Do., .... 


30 April, 1850, . 


1,000 


1:14 


2 5 


2 9 


7 


36 11 


G 


a- 


i 


Drmncliifi 


Sligo and Leitrim, 


20 „ 1852, . 


11,294 


047 


0 11 


5 18 


11 


207 11 


1 


94 10 5 


i 




Galwav, Mayo, it Roscommon 


20 „ 1850, . 


90,101 


4,837 


1 10 


10 15 


8 


1,001 1 


11 






Dunnwran (Supplemental, 30 th 
Siptember, 1*58), 


Sligo, .... 


20 „ 1852, . 


7,080 


881 


0 35 


5 4 


11 


282 10 


4 






Derrrholmes, .... 


King's, .... 


24 „ „ . 


22,400 


6, COO 


1 0 


1 3 


11J 


058 1 


4 


a- 




Fslin, 


Leitrim, .... 


12 „ „ . 


19,840 


2,030 


3 5 


4 1 


8 


880 15 


1 


a- 


f 


Fane ( Supl . , 1 »tJ uly, 1 s54), . 


Louth, .... 


20 Sept, 1851, . 


87,400 


1,521 


3 28 


4 15 


0 


533 2 


7 


a - 




Fergus, 


Clare and Galway, . 


30 October, 1800, 


134,400 


7,301 


2 20 


9 3 


6 


1,702 0 


3 


712 15 2 




Foranwell 


Kildare, .... 


20 „ 1851, 


3,800 


950 


1 35 


3 11 


3 


203 1 


11 


a - 




. . : ) 


Louth, Meath, Cavan, and ) 
Monaghan, . . J 


27 „ 1855, 


170,813 


1 6,709 


0 38 
2 0 


6 11 


11 


1,004 17 


0 


a- 




Gorteen, 


Kildare, .... 


10 June, 1840, . 


7,170 


1,440 


0 12 


2 7 


0 


438 0 


2 


a- 




Garr, 


Do., 


1 October, 1850, 


3,000 


944 


0 23 


3 12 


8 


282 10 


8 






Glenarriff (Red liny 


Antrim, .... 


30 „ 1851, 


9,200 


520 


0 30 


0 7 


2 


214 12 


4 


«- 




Hcadford, 

C Drainage, . 3 

Hind Paver JNarigation aban- j- 
( doned, . . ) 


Leitrim, . 


10 Sept, 1850, . 


3,520 


304 


1 20 


3 0 


8 


144 10 


0 


«- 




P.oscommon, . . , 


11 July, 1856, . 


16,000 


2,900 


2 32 


0 11 


3 


703 8 


0 






Hermitage, 


Kildare, .... 


16 June, 1849, . 


COO 


150 


1 38 


1 16 


5 


20 13 11 


a - 




Duty, 


Longford and Westmeath, . 


13 October, 1800, 


231,110 


0,850 


1 0 


8 7 


8 


1,400 9 


0 


a - 




Kilmannocb, ( Supplemental , lsf/s 
























August, 1654) 


\\ exford, .... 


20 „ 1840, 


8,532 


509 


1 12 


19 0 


3 


702 0 


1 


a- 




: : : 


Galway, .... 
Do., .... 


20 March, 1850, 


1 40,341 


1 6,344 


3 10 


8 0 


1 


1,509 13 


1 


- ( 




Kilmaine ( Supplemental , 13f/t 


























Mayo, .... 


29 April, 1851, . 


10,000 


1,129 


3 30 


9 10 


3 


022 12 


5 


a - 




f Lands. ... 
Knleegan { Mals> . . . 


Westmeath and King's, . 
Do., .... 


15 October, 1867, 


88,030 


5,498 

15 


2 15 
2 4 


5 9 


0 


975 0 




- { 




Kilbride, 


Kilkenny and Tipperary, . 


0 „ 1855, 


8,000 


2,153 


0 15 


3 11 


9 


505 14 


8 


a- 




Kiir.mrry, 


Meath, .... 


30 July, 1840, 


2,000 


369 


1 22 


2 7 


9 


143 10 


1 


a- 




Kill 


Cnvan, .... 


17 August, 1855, 


17,000 


630 


3 0 


4 8 


0 


101 6 


2 


a- 




Kile *k 


Meath, .... 


10 Sept., 1850, . 


3,230 


491 


3 11 


3 13 


4 


190 4 


1 


«- 




Kinmeeu, 


Fermanagh, 


2 „ „ . 


1,000 


87 


3 31 


2 15 


7 


28 2 


9 


«- 




Eknaganny 


Kilkenny, .... 


18 „ 1855, . 


18,000 


2,821 


2 0 


3 15 


5 


409 6 


5 


a - 




Keenagli, 


Longford, .... 


7 April, 1858, . 


18,000 


1,708 


3 0 


6 0 


6 


317 15 


3 


a- 




Lough Alick ( Supplemental, 00th 
























September, 1858), 


Mayo 


30 „ 1850, . 


0,064 


921 


2 30 


2 10 


10 


240 19 


7 


a- 




Longford, 

Lorrha ( Supplemental , 29 th April, 


Longford 


12 „ 1859, . 


72,320 


3,972 


2 20 


10 13 


11 


1,300 7 


9 


a- 




1^57) 


Tipperary, 


8 October, 1850, 


8,900 


1,057 


1 13 


3 5 


3 


335 7 


9 


a- 




Loughnasagg&rt, . 


Meath and Westmeath, 


6 Sept., 1849, . 


2,500 


193 


1 38 


3 9 


9 


09 11 


4 


a - 




Longh Gara and Mantua, 

Longhs Oughter (£ ra i na ^> ) 


Mayo, Roscommon, & Sligo, 
Cavan, Leitrim, & Longford, 


28 April, 1858, . 

20 October, 1859, 


128,000 

260,480 


4,710 

10,637 


2 20 
2 8 


5 8 
10 8 


11 

4 


757 5 
2,006 14 


2 

4 


a- 




Lough ans, . . 


Kilkenny, . 


26 Sept, 1854, . 


3,500 


548 


1 2 


7 8 


8 


214 4 


4 


a- 




1 Navigation, , 

Longh Neagh t Drainage, and ■< 
(. Water-power, i 


Antrim, Armagh, Down, ( 
Londonderry, and Ty-J 
rone, . . . ( 


18 Feb., 1850, . 
4 April, „ 


| 141 1820 


| 20507 


2 32 


5 14 


0 


9,879 0 


8 


a - 
a - 
a — 





a The Charges on these Districts hare expired. 
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Portion of I 






iif 






Repayments. 






















Ifi 




























F.xpenditui 
















Districts. 






























| purposes. 








Public Wor 


ka. 






41 


31st March, 1081. 


cndiucdlBt 
March, 1882. 


Tutu], 






— 


£ t. 


J. 


X t. 


d. 


X s. 


d. 


£ s. 


d. 




X t. 


d. 


X *. 


d. 


f £ *- 


d. 






10/9*' 1 


10 


2,201 8 


4 | 


335 12 


6 


8/X10 0 


0 


- 


10,879 6 


a 


- 




10,879 0 


2 


Dungolman. 




20,783 12 


7 


4,080 16 


3 


2,096 17 


4 


13,700 0 


0 


- 


19,721 17 


4 


- 




10,721 17 


4 


Deel. 




49,050 12 


9 


20,703 3 


2 g 


820 9 


7 


10,340 0 


0 


-1 


23,825 1 


9 


- 




23,825 1 


0 


Dunkellin. 




787 14 


0 


487 14 


6 






300 0 


0 


- 


399 16 


5 


- 




399 10 


5 


Derrylin. 




333 8 


» 


- 




- 




333 8 


9 


- 


454 2 


0 


- 




454 2 


0 


Drumbominy. 




' 4,070 7 


0 


- 




224 7 


8 


3,840 0 


1 


70 


5,028 5 


2 


187 10 


4 


0,115 15 


6 


Drnmcliff. 




.VI, 008 10 


10 


37,158 9 


9 


1,740 10 


1 


15,000 0 


0 


48 


23,104 17 


7 


703 19 


11 


23.8GS 17 


0 


Dumnore. 




4,739 15 


0 


1,322 14 


8 


110 0 


in 


3,301 0 


0 


- 


4,970 8 


0 


- 




4,970 8 


0 


D unmoran. 




7,11*0 4 


0 


- 




487 10 


7 


0,708 7 


11 


- 


8,892 19 


1 


- 




8.8H2 19 


1 


Derryholmes. 




11,356 6 


3 


- 




577 10 


2 


10,778 10 


1 


- 


14,400 4 


7 


- 




14,400 4 


7 


Ellin. 




6,155 15 


0 


1,000 0 


O 


026 3 


1 


0,229 12 


5 


- 


10,200 3 


l 


- 




10,200 3 


1 


Fane. 




08,010 8 


8 


42/177 7 


0 


433 1 


8 


24,600 0 


0 


44 


34,541 15 


3 


1,296 2 


1 


35,837 17 


4 


Fergus. 




3,475 1 


8 


- 




07 2 


7 


3,407 10 


1 


- 


5,054 4 


0 


- 




5,054 4 


0 


FnrantvelL 




47,8119 18 


10 


22,806 18 


10 


2,893 0 


0 


22,000 0 
200 O 


St 


- 


34,138 17 


3 


- 




34,138 17 


3 


Glyde.- 




3,526 4 


11 


- 




130 10 


4 


3,380 14 


7 


- 


4X07 1 


5 


- 




4X07 1 


5 


Gorteen. 




3,818 12 


8 


- 




385 12 


6 


3,431 0 


a 


- 


5,303 4 


3 


- 




5/303 4 


3 


Garr. 




2,345 4 


4 


- 




- 




3,345 4 


4 


, - 


5,285 8 


2 


- 




6,285 8 


a 


GlenarrHT. 




1,010 13 


0 


- 




87 10 


9 


923 2 


0 


- 


1,208 8 11 


- 




1,298 8 


n 


H etui ford. 




21,101 13 


2 


9,040 17 


1 


1,410 10 


1 


10,050 0 


0 


- 


10,702 8 


10 


10 


0 


10,702 10 


4 


Hind River. 




280 10 


1 


- 




13 5 


10 


273 10 


3 


- 


414 0 


0 


- 




414 0 


0 


Hermitage. 




58/208 3 


3 


43,440 18 


7 


761 4 


8 


14,000 0 


0 


- 


18,760 17 


9 


- 




18,700 17 


0 


Innj. 




9,830 13 


7 


2,000 0 


0 


- 




7,836 13 


7 


- 


10,343 G 


1 


- 




10,343 6 


1 


Kilmannock. 




05,040 17 


10 


31/193 10 


3 


2,357 1 


7 


21,000 0 
90 0 


SI 


- 


34,024 11 


4 


- 




34,024 11 


4 


Killimnr. 




10,990 10 


i i 


3,747 5 




243 4 


11 


7,000 0 


0 ’ 


- 


10,078 10 


2 


- 




10,078 10 


2 


ICilmaine. 




29,950 8 




19/118 9 


4 


I 




8,850 15 
1,200 4 


St 


- 


12,713 10 


« 


- 




12,713 10 


2 


Kilbeggan. 




8,058 3 


5 


3,725 14 


8 


332 8 


0 


4,000 0 


0 




5,507 17 


4 


- 




6,507 17 


4 


Kilbride. 




938 13 


3 


- 




66 14 


9 


882 18 


6 


- 


1,286 0 


6 






1,280 5 


5 


Kilmnrry. 




2,709 4 


7 


1,700 4 


7 


- 




1,000 0 


O 1 


- 


1/288 10 


7 






1,2SS 10 


7 


Kill. 




1,880 3 


9 


61 0 


4 


17 14 


0 


1,801 0 


5 


- 


2,682 11 


0 






2,682 11 


0 


iulcock. 




244 10 


4 


- 




- 




244 10 


4 


- 


333 3 


10 


- 




333 3 


10 


Kinmeen. 




10/184 13 


10 


3,647 6 


0 


337 7 


10 


7,0OU 0 


O I 


_ 


9,632 13 


0 


- 




9,632 13 


5 


Kilmaganny. 




10,620 6 


7 


0,140 3 


li , 


239 2 


8 


4,450 O 


0 


- 


0,509 14 


9 


- 




0,509 14 


9 


Keenagb. 




4,119 19 


1 


1,007 11 


3 


122 7 


11 


2,000 0 


0 


_ 


2,782 4 


0 


- 




2,782 4 


9 


Lough Alick. 




44,924 13 


7 


24/299 2 


7 


2,426 11 


O 


18,200 0 


0 


_ 


29,127 9 


6 


8 15 


3 


29,130 4 


8 


Longford. 




3,504 19 


3 


649 19 


3 1 


55 0 


0 


2,300 0 


0 


- 


3,780 12 


3 


- 




3,780 12 


8 


Lorrha. 




683 W 


6 


- 




9 C 


0 


074 8 


G 


- 


830 16 


8 


- 




839 10 


8 


Loughnaaagg&rt. 




24,707 4 


8 


14,111 6 


4 


35 IB 


4 


10,050 0 


0 


- 


10,022 2 


10 


1 17 


i 


10,024 0 


5 


Lougb Gain and Mantua. 




111,171 18 


9 


74,784 O 


2 


1,312 18 


7 


35,075 0 


O 


- 


51,910 8 


8 


946 3 


p 


02,802 12 


5 


Loughs Ough ter, Gotnia,ttc. 




4,167 7 


X 


2/273 7 


4 


94 0 


0 


1X00 0 


0 


- 


2,637 10 11 


- 




2,037 10 11 


Loughaca. 




100,174 10 
158,505 4 
357 17 


4 


00,077 17 


10 


37,096 12 


0 








37,090 12 


0 


_ 




37,000 12 


' 0 


1 t0Mh 




6 

10 


40,051 10 


0 


8,513 14 0 
Mills, 


110,000 0 
367 17 


0 

10 


:} 


172,683 9 


0 


7 7 


l 


172540 16 


1 





r 
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APPENDIX TO FIFTIETH REPORT OF THE [1881-82. 



Schedule.— Abstract of Final Awards, and Repayments 



liirtrtet-. 


— - 


Date when 
rnnlf final. 


Area of 

Catchment 

Itoin is, k>in 


Area of 
Flooded or 
Injured 1 juuls, 
which have 
been Drained 

0f Statute 
Measure. 


Cost 
pur Acre 

Drainage, 

including 

Interest, 

See. 


Increase 

Annuai l.'-ttinc 
Value 

uf these Lands. 
Caused iir 
Drainage. 


Amount of 
intiaJmrats 

h iir-j.,irl5. 
if! IT dsdsetiug 

»> ademption*. 












«... 


A. 


n. p. 


£ s. d. 


a „ 


d. 






Leesboratish, . 


Monaghan, 




20 Dec., 1835, . 


11,922 


728 


2 2# 


8 0 3 


221 11 


9 








Meath, . 




15 Oct, 1801, . 


2,396 


180 


0 31 


5 0 1 


110 1 


8 


52 7 1 




Loach Dj!!u (Su^Umental, 10th 
October, I SOI), . . • 


Mayo, 




29 „ „ 


1,500 


983 


0 15 


2 13 10 


201 16 


2 


«- 




Lavalty, 


Galway, . 




27 „ 1850, . 


28,100 


1,910 


2 0 


7 19 2 


301 9 


8 


a- 




Laugh Mask) navigation a 'inn- ) 


Mavo and Galway, 




Id Jan., 1859, . 


220,000 


5,805 


0 13 


10 13 5 


025 10 


9 


250 1 fli 




River Robe ) Drainage, . ) 




















1 




Loughs Cor- \ navigation, t 


County of the Town of ( 
Galway, and Counties J 


30 June, 1859, . 
29 Sept., „ 


[780,000 


{5,032" 


1 19 


22 13 10 


1,801 1 


0 


738~ U s 




and Carrs, 1 MiUPotrar, * 


< .f Galway and Mayo, ( 








“ 


“ 




a - 




Lisdoff, 


Galway, . 




18 October, 1851, 


2, dtlO 


498 


1 11 


3 2 0 


112 16 


6 


a- 




Lough Lannagb, . 


Mayo, . . 




7 April, 1857, . 


21,410 


1,750 


2 5 


9 15 9 


211 13 


* 


115 14 11 




Moyaar (Supplemental, Vith April, 


Do., 




20 October, 1800, 


6,000 


1,040 


3 11 


7 H 0 


553 8 


4 


a - 














320 


0 10 


2 12 1 










tober, 1561), .... 


Div, . . 




30 April, „ . 






1 


a - 




Miles and Templebiyan. 

Mullawn (Supplemental, 10th Ja- 
nuary, If 00), .... 


Cork, . . 




29 „ 1852, . 


10,285 


260 


1 29 


5 2 0 


91 11 


2 


a- 




Mayo, 




20 October, 1850, 










29 11 


1 


a - 




Maghera. 

Moyne and Croasnatrick (Supple- 


D • • 




30 „ 1851, 


19,000 


393 


1 22 


3 11 0 
7 0 11 


117 3 


5 


a- 




atnlal, 1 Oth October, IrOl), 


Mayo, 




30 April, 1850, . 










a - 




Monivea, 


Galway, . 




21 „ 1857, . 


51,000 


1,161 


0 0 


10 11 7 


305 7 


1 


70 19 7 




Kobber, 


Meath, 




20 Sept., 1851, . 


10,000 


1,357 


1 3 


5 3 11 


580 13 


2 


a- 




Oranhill (Supplemental, 13th Feb-) 
ruary, 1857) f 


Galway, . 




d April, 18d9, . 




| 071 


0 10 


3 15 7 


315 10 


1 


• - 




Owenakrackagh (Supplemental, 
























ISth March, lsi3), . 


Mayo, 




20 October, 1850, 






0 35 




221 1 


0 


a - 




Owenksagb 


Cork, 




30 April, „ . 


1 5,700 


303 


2 10 


3 1 4 


99 9 


10 


a- 




Qain, 


Clare, 




25 October, 185d, 


37,120 


1,305 


0 21) 


1 8 1 


1,032 15 


3 


a- 




Red E os, 

Rath, or Clooneen ( Supplemental , 






G Sept., I8d9, . 


3,000 


211 


2 8 


3 11 4 


75 8 


5 


a- 




3 Is: March, 1S5G), . 


Longford and Westmeath, 


30 „ 1802, . 


15,000 


1,157 


3 80 


5 1 10J 


101 16 10 


a - 




Batooragh, 


Cork, 




13 October, 1651, 


2,780 


211 


1 0 


3 1G O 


51 7 11 


13 1 7 




Bins ac l Blackriver, . 


Leitrim and Longford, 


26 April, 1859, . 


74,000 


1,695 


2 20 


0 12 10 


1,070 5 


•1 


a- 




Strokes town, 


Roscommon, 




11 July, 1856, . 


70,000 


7,478' 


2 21 


5 8 8 


1,794 17 10 


a- 




Strule 


Mayo and Galway, 




15 April, 1857, . 


27,000 


3,207 


0 6 


9 4 10 


443 19 10 


108 L4 9 






King's and Tipperarv, 

D(fc, .... 


26 „ 1853, . 


•'15,810 


H 


3 7 
1 0 


G 0 Hi 


431 19 


7 


• - 

1 0 10 




Shandcn 


Waterford, 




13 October, 1851, 


160 


13 


1 15 


15 4 10 


57 8 


7 


«- 




Shandram, 






30 April, 1850, . 


700 




1 36 






a - 




Sow ( Supplemented, 23 rd March, 


















Wexford, . 




26 „ 1853, . 


11,000 


1,983 


0 10 


1 1 10 


809 9 


5 


a - 




Shanagolden (Auard abandoned), 
Sateen Lough (Supplemental, 25 th 






- 


- 


- 




“ 






- 






Mayo, 




29 April, 1831, . 


2,850 


000 


3 11 


3 4 11 


259 3 


10 


35 9 10 




Tnrionghmore, .... 


Galway, . 




28 June, 1855, . 


212,180 


8,185 


3 20 


7 6 7 


1,696 2 


9 


a - 




Templemore f Lends, . 
fNew award) \ Mills, . 


Tipperary, 




J l July, 185d, . 


33,000 


1 3,301 


0 21 


17 3 


1,263 5 


10 


lz 




■frawneiroggaun (Supplemental, Met 
March, 1836) 


Mayo, . . 




26 October, 1850, 


2,200 


291 


1 0 


4 0 1 


83 10 


10 


a - 




vuifanstown, .... 


Meath, . 




19 „ 1819, 


10,600 


700 


2 37 


2 1 10 


217 16 


8 


a - 




Wottonstown, .... 


Loath, . 




20 Sept., 1851, . 


6,300 


316 


1 IT 


3 4 7 


90 15 


8 


a - 




Teughai, . . . 


Cock, . . 




18 Feb, 1857, . 


1,547 


221 


0 0 


101 13 7 


500 O 


0 


a- 












6,358,358 


206,736 


2 4 


Average, 
7 0 11 


71,502 T 


2 


~ 





a The Charges on these District* have aspired. 
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APPENDIX TO FIFTIETH REPORT OF THE [1881-82 



(A 8.) Arterial Drainage— 

These Works are executed under District B ards iu 
Schedule. — Abstract of Final Awards, and Repayments 











Ares of 


















Coon tics. 




Injurc-d Lands. 


p "A 


ere 


Annual Letting 


half-yearly. 


111 


Districts. 










of these Lands. 




































Statute Measure. 


Interest, Ac. 


Drainage. 


alter deducting 
Redemptions. 


‘If 










A. 


R. P. 


£ 




d. 


£ 


s. 


d. 


£ 


5 . 


d. 




Atliboy Hirer, 





Meath, 


4 th April, 1869, . 


1,388 


0 27 


8 


0 


54 


569 


16 


6 


362 


2 


2 


44 


Ballinacourty, 




Limerick, . 


•2nd Oct., 1875, . 


179 


0 5 


7 


l 


8 


82 


5 


1 


f 15 

\ 32 


12 

18 


3 

4 


20 

44 


Ballvnaearrig, 




King's and Queen’s, . 


9tli April, 1S68, . 


2,502 


1 23 


2 


7 


5} 


516 


14 


0 


184 


8 


3 


44 


Baltracey, . 


. . 


Kildare, . 


13th Mar., 1875, 


1,955 


2 30 


4 


0 


5 


568 


4 


3 


1 13 
\248 


17 

1 


1 ) 

11 


20 

44 


Boolinarrig, 




King's, . . . 


27th Mar., 1875, 


026 


3 20 


3 


7 


1 


197 


12 


8 


f 0 

t 89 


18 

5 


3 

3 


20 

44 


Brick or Hirer, 




W aterford, 


26th Sept., 1870, 


829 


1 20 


5 


4 


3 


297 


2 


> 


J “ 

( 129 


19 

12 


9 


30 

44 


Camoge, 




Limerick, 


25th Sept., 1876, 


1,260 


3 0 


9 


3 


1 


577 


4 


8 


288 


13 


0 


70 


Clodiagh River, 




Tipperary, 


30th May, 1872, 


1,657 


1 4 


4 


3 


7 


398 


G 


7 


{ 212 ° 


15 


3 


2 C 

44 


Connell, 




Kildare, . 


19th Jan., 1870, . 


747 


2 0 


3 


6 


5 


171 


12 


2 


{n*7 


5 


20 

44 


Derrinlough, 




King's, 


8 th Oct., 1874, . 


622 


0 30 


3 


6 


5 


143 


15 


4 


u 


16 

3 


3 

5 


20 

44 


Doobrle, 




Limerick, . 


9th Oct., 1871, . 


409 


2 32 


6 


2 


7 


145 


9 


2 






20 


Douglas Rirsr, 




Carlow, 


31st Mar., 1875, 


3,088 


2 0 


4 


7 


3 


922 


18 


0 


16 
\ 427 


7 

9 


9 

1 1 


20 

44 


Elphin, 




Roscommon, 


26th Mar., 1872, 


3,395 


3 12 


4 


11 


2 


1,036 


1 


10 


{ 482 15 


7 


2.1 


Frankford Hirer, 




King’s, . 


27th Mar., 1875, 


1,204 


2 0 


5 


10 


8 


414 


16 


0 


{£ 


2 

17 


8 

11 


20 

44 


Gully, . . 




Queen's, . 


4th Oct., 1873, . 


1,064 


0 10 


4 


4 


11 


242 


13 


9 


{n? 


18 

1 


9 


20 

44 


Gully, Upper, 




Do. ... 


14th Mar., 1876, 


508 


1 18 


4 


13 


7 


129 


12 


2 


59 


8 


II 


70 


Island Lakes and 


Glore 


Mayo, 


2nd April, 1875, 


1.457 


0 32 


5 


16 


6 


443 


5 


6 


208 


9 


10 


70 


Kildare, 




Kildare, . 


29th Sept., 1877, 


2,347 


3 30 


3 


11 


6 


506 


7 


10 




3 


9 


44 


Kilmaatulla. . 




Tipperary, 


26th July, 1870, 


1,681 


1 18 


6 


10 


7 


582 


12 


2 


( 

\ 313 


9 

6 


9 

9 


30 

44 


Laracor, 




Meath, 


3rd April. 1880, 


879 


1 22 


7 


0 


7 


204 


12 


10 


154 


10 


10 


70 


Lough U ugh ter. 




Cavan, 


4th April, 1878, 


3,077 


1 30 


5 


1 


11 


846 


16 


9 


398 


2 


1 


70 


MuDcear River, 




Limerick, . 


20th Sept,, 1877, 


3,250 


2 24 


9 


4 


1 


923 


9 


11 


747 


17 


6 


70 


Parsonstown, 




Tipperary and King’s, 


25th Sept., 1874, 


2,718 


0 1 


4 


4 


6 


650 


19 


5 


263 


16 


2 


70 


Quinagh, 




Carlow, 


19th Jan., 1870,. 


680 


3 0 


3 


13 


5* 

1 


203 


1 


5 


81 


5 


7 


44 


Kathdowney, 




Queen's, . 


9th Oct., 1868, . 


413 


1 39 


C 


6 


189 


0 


4 


84 


18 


1 


44 


Silver River, 




King’s, Westmeath, . 


8 th Oct, 1870, . 


1,092 


2 30 


3 


12 


8 


215 


10 


9 


i ° 


6 


6 


30 


Sixmilebridge, 




Clare, 


4 th April, 1871,. 


2,595 


0 4 


7 


13 


2 


1,229 


14 


11 


{rli 


4 


* 


30 


Swanlinbar, . 




Cavan, 


23rd Mar., I860, 


265 


2 19 


7 


6 


0 


133 


15 


2 


1 63 


0 


6 


44 


Torrent Hirer, 




Tyrone, . 


3rd April, 1875, 


453 


1 16 


11 


7 


1 


336 


18 


10 


J “2 


15 


5 

3 


30 


Tory Hill, . 




Limerick, . 


3rd April, 1878. 


981 


3 2 


6 


4 


6 


434 


13 


4 


J 3 


16 

11 


3 


20 

44 


Upper Inny, 




Month. Westmeath, 


4th April, 1881, 


11,675 










2,780 






2,163 


16 


10 


70 






Longford, & Cavan. 


























Total, 


55,311 


1 25 


5 


16 


6 


16,100 


5 


9 


9,090 


11 


6 


_ 



a These charges have expired. 



BtUyadims, . 

Barnakyle, . 
Currygrane, 

Frankford Hirer, . 
Garristown and Delvin, 
Lough Erne, 



Do., 



Rathangyi RiTer, 

Hirer Bride and Kilcrea' 
Hirer Lerr, . 

Hirer Suck, . 

Ward Hirer, . 



Queen's, . 

Limerick, . 

Longford, . 

I Kin g'*i 

| Meath and Dublin, 
Fermanagh, Caran, i 
Monaghan, & Donegal) 

Meath and Westmeath, 

1 Kildare, , 

Cork, 

■ Kildare and Carlow, ] 
Roscommon & Galway, 
1 Dublin and Meath, 



Arterial Drainage Works in progress, 



Total charge against districts. 



versily oJ ^oulhamploi 
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2lj A 27 Vic., c. 88, &c. 

accordance with the Provisions of the above Acts. 

thereon, for the Year ending 31st March, 1882. 



Including interest, Expenditure 



Counties for 
Public Worts. 



Portion of 

Total | 

Expenditure To 

charged on Lands. 31st March, 



11,141 16 2 8,328 9 10 724 4 4 9,052 14 2 Athboy River. 

1,268 3 10 533 16 5 97 1 2 630 17 7 liallinacourty. 



5 8 5, 119 12 3 linUynacnrrig. 



455 18 2 3,781 4 8 Baltracev. 



} 8,1<»7 2 4 



3,107 2 4 1,416 10 3 155 10 5 1,572 0 8 Boolimirrig. 



4,323 12 0,2,954 12 7 182 9 2 3,137 I 9 Brickey River. 

11,545 19 6 1 2,393 1 5 461 10 11 2,854 12 4 Camoge. 



349 14 2 4,519 12 3 Clodiagh River. 



1} 2,482 13 0 I 



J 2,513 6 0 



2,065 12 9 886 19 2 97 9 8 984 6 10 Derrialougb. 



89 4 111 ,545 0 7 Doohylc. 



190 0 0 13,473 6 8 5,323 1 0 893 6 8 6,216 7 S Douglas River. 



458 0 0 15,482 17 0 9,712 16 9 



4 7 10594 I 4 ! Elphin. 



6,666 8 4 2,306 16 8 395 19 4 2,702 16 0 Frankford Uivs 



4,517 11 6 12,260 10 3 293 18 10 j 2,559 9 1 Gully. 



2.377 15 2 ; 536 18 3 



8,489 13 7 2,429 1 1 



536 12 4 2,674 8 0 Kildare. 



502 2 5 8,462 6 7 Kilmastulla. 



6,217 12 10 
16,188 4 0 
30,779 0 0 
: 11,699 17 1 
j 2,700 18 8 



i 10 8 2,895 19 8 Lough Oughter. 



864 1 0 29,914 19 0 4,978 17 2 1,058 14 3 6,037 11 5 Mulkear River. 

150 0 0 11,549 17 1 4,267 3 9 4S6 6 8 4,753 10 5 Parsonstown. 



2,648 6 3 2,070 4 7 

3,971 2 9 2,712 4 9 



165 1 0 2,235 5 7 Rathdowney. 
258 6 2 2,970 10 11 Silver River. 



9,904 12 3 13231 12 5 1,685 15 7 14917 8 0 SLvmilebridge. 



394 4 8 Swanlinbar. 



5,144 11 6 2,285 14 0 278 8 6 2,564 2 6 Torrent River. 



6,110 13 8 1,202 5 6 340 15 11 1,543 1 5 Tory Hill. 

! 3*, 750 ‘o 0* J 86 ' 333 12 0 2 - m 13 9 {ffi 9 J } 7 - 810 2 10 OPP“ 



9,810 16 8 322,215 16 9 101,916 10 4 16,737 0 0 120,653 10 4 | 



Bhowing the Issues made to 31st March, 1882. 



2,700 0 0 
6,650 0 0 
600 0 0 
640 0 0 
4,800 0 0 
14,800 0 0 



3,000 0 0 
23,400 0 0 
60,869 17 10 
7,224 16 11 
12,600 0 0 
20,000 O 0 
3,910 0 0 



1493,221 8 2 I _ _ 103418 4 8 19,153 19 0 122,602 3 8 
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Report Oi Mr. HARBOURS, FISHERY PlKRS, Ilf LAND NAVIGATIONS, DRAINAGE, AND OTHER WoRKS 
Rot’ert Man- 

"'“S-i?’-. 1 " 6 *- Report of Mr. Robert Manning, M. Inst., C.E., Chief Engineer, for the year ended 3lst 
l'5n“ March, 1882. 



Office of Public Works, 
Dublin, April 2Gtli, 1 882. 

I beg to submit the following reports on the works 
iu charge of this branch of the DejMirtmeut for the 
year ended 31st March, 1SS2. 

Royal Harbours. 

JCiiujstown Harbour, County Dublin. 

The expenditure at Kingstown during the past 
financial year was chiefly for the repair and main- 
tenance of the works of the harbour ; for the supply 
of ballast and water to ships ; and for the lighting 
and repair of the harbour roads. A quantity of 
29,583 tons of mud and sand was dredged out of the 
harbour. In addition to works which may be strictly 



classed under the head of “maintenance,” n lan- e 
quantity of boulder stones has been removed from 
the coal harbour ; a lmthing-place has been constructed 
outside the West Pier ; a metal guard mil 350 feet 
in length, has been erected on the west side of Af.jj 
Packet Pier ; and two now lamps (fitted with improved 
gas burners of increased power), have been erected at 
the steamers’ berth at the same pier. 

During the very severe gales which were of frequent 
occurrence during last autumn and winter, consider- 
able damage was done to both the East and West 
Piers ; n quantity of nibble at the foot of the former 
was carried round to the pier head ; and the road- 
way of the pier was torn up by the sea; those 
damages are in course of repair. 

The following is a summary of the observations 
made at thn harbour during the year : — 







Ruv. 






Wren. 
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Wind. 


1SS1. 






























1-13 


14 


0-56 


!l 


2 


CO 


N.N.E. 


1 


12 G 


N.E. 


28 






May ■ 


1-25 


2 


0-30 


12 


15 


55 


W..S.W. 


17 


1-2 O 


S. IV. 


13 


0 0 


N.W. 


June, 


2-69 


21 


0-42 


19 


20 


45 


E.S.E. 


13 


11 9 


N.W. 


14 


0 0 


E. 


Julv. 


231 


31 


0-66 


12 


G 


60 


S.S.W. 


12 


11 9 


W. 


15 


— 0 6 


W. 


August, . 


4 23 


19 


103 


17 


9 


55 


N.N.W. 


1-2 


12 3 


E. 


11 


0 0 




September. 


1-27 


21 


0-53 


12 


5 


50 


E.S.E. 


7 


12 0 


vv, 


10 


— 1 c 


E. 


October, . 


1-95 


22 


0-7 (1 


12 


13 


80 


E.S.E. 


24 


1-2 G 


S.E. 


8 


— 0 6 


W. 


November. 


3 51 


1 


0-92 


20 


26 


55 


W.S.W. 


22 


14 G 


N.W. 


23 
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December. 


1-37 
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13 
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13 3 
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N.W. 
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January. . 
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14 
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S. 
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February, . 


1-36 
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0-30 


12 


18 


65 


W.S.W. 
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13 9 


S. 


18 


— 1 6 


s. 


March. 


2-55 
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0 71 


14 


21 


70 


W.N.W. 


20 


13 3 


N.W. 


20 


— 1 9 
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25-38 
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Hoicth Harbour, County Dublin. 

The works at Howth consisted of the repair and 
maintenance of both piers, and of the quays and 
roads connected with the harbour, they were as 
follow : — 

Repairs of sea slopes, . . 2,165 square yards. 

Filling and excavation, . . 1,408 cubic yards. 

Concrete blocks made, . . 526 do. 

Rubble carried from toe of sea 
slopesremovedfromentrance, 685 do. 

Parapet wall and slip constructed at Balscadden end 
of pier. 

An easterly gale of great violence occurred so early 
as the. 19th of October, and continued for nearly a 
wrek, it caused damage, more or less extensive, to 
l,29o sui»er. yards of storm pavement ; it carried a 
large quantity of rubble stone into the entrance ; 
totally destroyed taro fish sheds, and damaged the- 
roofs of five others. 



Dunmore Harbour, County Waterford. 
^TheJoHowing works were executed during the 



Concrete blocks set in sea slope, 
Bubble stone. do. do. \ 
Masonry in repairs of wharf-walls, 



31 6 cubic yards. 
120 do. 

3S3- do. 



The reads, wharves, aud buildings of the harbour, 
were kept in good repair. 

A severe storm occurred in tlie month of October, 
which continued from the 13th to the 22nd of that 
month, and was shortly followed by another which 
lasted for the first three days in November, several 
large blocks of the heavy atone pavement were carried 
away, and two concrete blocks were slightly displaced, 
but, on the whole, the damage was comparatively 
small as compared with other places. 

Donac/hadee Harbour, County Doum. 

Mr. J. A. Mullins, resident engineer, reports : — 

“The above harbour was maintained in a satisfactory 
state all through the past year, and although we had many 
heavy storms to contend with, I am glad to be in a position 
to state that the damage sustained was very little, the only 
injury worth mentioning being to a small square of the 
sea pavement on the North Pier-liead, which was tumbled 
out of place. 

“ The most important work now required for securing 
the sea slopes around this harbour, is tbe strengthening oi 
the foot of the old slope at all points where it has bear 
disturbed, or where it is not strong enough, but this is 
work that should be done with much care, and could not 
be satisfactorily put out of hands in a short time, as it can 
only be cot through in short lengths during low water of 
spring-tides. 

“The average number of men employed through the 
year (not including divers or their men) was not more 
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. j. Vt . n men and one ganger, and these men were 
• n-tantlv employed getting materials required for making 
iv!iii:rete aud keeping the sea slope in a safe stale, by care- 
fullv examining after every gale and at. once mending any 
t notion of it disturbed or showing symptoms of weakne.-s. 
Vfter the lieaw gales of last October, I found the entrance 
to the harbour to bo partially blocked up (particularly 
*outh side just under the lighthouse) with heavy rubble, 
.hid, intorWl lilh «(* 8«tdnj |n «»d out of the 
harbour; with as little delay as possible, I got divers to 
work and had them removed in a short time. 

The bnov marking the rock outside the south pier was 
renlaced bv it new barrel buoy, attached to a new chain 
wftli a heavy author-stone which seems to answer the 

puriose^ ly. now ; ron buoy for warping vessels out of 
the' harbour against head winds, was laid down at a distance 
of 150 fathoms outside the entrance, this was very much 
required, and is much appreciated by captains of vessels 
trading to this place.’' 



ArJghss Harbour, County Down. 

From the mouth of November, 1878, up to last 
January those works -were carried on under contract 
with Messrs. Doherty and Jameson. The Board found 
it neeessarv, last January, to take possession of the 
works; the time for theu- completion having long 
expired : they have since been carried on by the 
Board's officers under the provisions of the contract. 

The masonry of this harbour may now be said to be 
practically finished, with the exception of the repairs of 
•term damages sustained during the execution of the 
works, which are expected to be completed during the 
coming summer. Those works were much retarded 
by the continued gales which occurred during the year 
1881-82 — for 133 days no work could he done on the 
#".i face of the pier. In the financial year 1879-80, 
the number of such days was only thirty-two, and in 
188U-81, fifty-seven. 

The principal work remaining to be done is the 
removal of the wreck of the old pier, which was de- 
jmsited on the lied of the harbour close to the wliaif 
wall. This was composed of ashlars (some of them 
weighing between three and four tons), the nibble 
filling of the pier ; and sand, gravel, Ac. These must 
l>e removed by divers and dredger. It is a tedious 
work of great difficulty, but every means are being 
taken to hasten its execution. Dining the year a 
quantity of 4,522 cubic yards was removed. 



Fishery Piers and Harbours. 

Northern District. 

Ballgsaggart Pier, County Donegal. 

The works at this pier were finished on the 10th 
September, 1880 ; during their constmction damage 
was done, on several occasions, to the unfinished por- 
tions of the works. Since its completion it has with- 
stood the effects of the great stonu of 21st aud 22nd 
November, without being injured iu the slightest 
degree. A quantity of stone and shingle was earned 
into the entrance during the storm, which it would be 
well to have removed. The pier has been handed over 
to the county. I visited Ballysaggart on the 16th 
December last. 



away the pavement of the wlmvf for a length of 168 
feet, and tore out the nibble hearting in some places 
to a depth of more than seven feet. I visited the 
pier on the 15th of December ; the parapet is ten feet 
over high water, mid is founded on solid rock (at the 
level of half-tide) on which the waves should break, 
but they rose over the parapet and descended with a 
heavy shock on the pavement. I noticed the remark- 
able fact that four stone mooving-pusts, each 18 inches 
in diameter, were cut clean across at the wharf level. 
Considerable damage was done to a temporary forge 
erected on the mainland, at a level much higher than 
the parapet. 

Burton Pori Harbour, County Donegal. 

The works at this place were completed within the 
financial year 1880-81. An additional mooring- 
post was erected iu September. 1881. The stem of 
November last caused some damage (estimated at 
from .£10 to .£15) to the pavement of the wharf. 

The pier has been handed over to the county. 

Doioniea Day Pier, County Donegal. 

The work now executed at this pier is as follows: — 
The approach wall has been built, and fifty-eight feet 
(out of a total length of 275 feet) of pier has been con- 
structed up to the level of wharf coping; 543 concrete 
blocks containing 1,433 cubic yards, or about tive-sixtlis 
of the entire quantity required, have been made, and 
of these thirty-five have lieenset; 24U cubic yards of con- 
crete in situ has been put in place, 199 cubic yards of 
masonry built, 1,400 cubic yards of rubble filling, and 
128 lineal feet of coping dressed ready for setting. 

The works were damaged by the stonua of the 21st 
and 22nd November and 6th of January, and in addi- 
tion, the contractor's plnut was injured. 

I visited the works on the 22nd December. 



Tnishcrone Boat Slip, County Sligo. 

This work is nearly finished ; the estimated cost of 
completion being about £200. 

The district engineer reports : — 

14 The pier suffered at different times from the numerous 
severe storms of the past winter, portions of the same work 
having been swept away and rebuilt two or three times. 
On the 13th and 14th October a length of about forty feet 
was carried away ; tbe storm was so violent that a block of 
concrete made to form part of the parapet was shifted on its 
bed, although it weighed over twelve tons. There was 
further damage done on 23rd November, 14th December, 
6th of January, and 26th and 27 th of March." 

I visited this pier on the 14th of December last 

JUalinbeg Boat Slip, County Donegal. 

The works at this place are practically complete, 
the only matters remaining to be done are the point- 
ing of some pavement and filling up some holes in the 
lower part of the slip. 

The damage done by the storms of last winter to 
this work was very slight, and lius been repaired. I 
visited Malinbeg on 17tli of December last. 



Bunatruluin Pier, County Donegal. 

The works at this place were completed on the 19th 
July, 1881 ; during their execution the damage done 
by the sea was inconsiderable; an additional grant 
was made for deepening the harbour, which work is 
now in course of execution. 

During the last winter the works were subject to 
the action of violent and continued storms. With 
regard to tliat of November, the Clerk of Works wrote 
on the 24th of that month — “ I am very happy indeed 
to have to inform you that the pier is unharmed, which 
is a matter of surprise ; my greatest wonder is that 
any artificial work could stand the power and violence 
of such a sea.” Although no damage whatever was 
doue to the main works of the pirn - , the sea carried 



PoUnadivca, County Sligo. 

This pier, the total length of which when finished, 
will be 425 feet, has been constructed for a length of 
about 325 feet. The other works remaining to be 
done are the completion of approach road, and the 
construction of a groin. 

The heavy gales of last November did no damage to 
the pier, although the sea was washing over it for its 
entire length, but on the 3rd of February, a heavy 
ground swell carried away the greater part of a freshly 
built concrete cross wall, which the contractor had 
neglected to back with rubble I regret to add that 
on the 5th of March, the night watchman was drowned. 
It is supposed he was washed off the end of the pier. 

I visited this work on the 14th of December last. 
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Potdhnrrin Pier ami Slip, County Donegal 
This work was completed on t.lio 16th May, 1881. 
Coinplninr having been made that some stones were 
carried bv the waves into the sea in a place where 
thev would cause injury to the fishermen’s nets, the 
Board has ordered their removal, which will be 
effected Lv divers when the weather Is suitable. 

I visited this pier on the 10th and 19th of December 
last. . 

I found that the pier had not received any injury 
even of the most trifling kind, during the continued 
storms of last winter (although I was informed that 
the sea swept clear over it from end to end). The 
parapet is twelve feet altove high water, the thickness 
of the pier or storm wall at the base (which is founded 
on rock at level of low water neap tides) is 17$ feet 
and is only 9 fret at that of high water, the total 
height to the top of the parapet being 21 feet. This 
wall is one solid mass of masonry in cement concrete 
for the whole length. I may observe that on examin- 
ing the rock to sea- wind of the pier, I observed several 
large masses torn from their natural beds (at the 
quarry joints) by the sea. 



Itamagh Pier ( Aran Island) County Donegal. 

Tins work is now practically finished, and it is 
ex i -feted it will lie completely so in little more than a 
month. 

During the execution of the works the damage done 
1-v die sea was trifling, 1 ait the contractor suffered 
heavy losses in plant and machinery, and from a large 
quantity of dressed stone (in a quarry where it was 
supposed to be safe from the sea) being earned away. 

I visited this pier on the 20th of December last. 



Tawney Pier, County Donegal. 

Tills pier has been completed and handed over to 
the County of Donegal. It did not receive any 
damage from the gales of last winter, but the approach 
road and its protection wall was much damaged. 

I visited the pier on the 19th of December last. 



Teelin Pier, County Donegal. 

The following work has been executed at this pier : 
— The wharf wall is complete for a length of 276 feet, 
and the foundations laid for a further leugth of 1 8 
feet. 

The parapet is completely finished for a length of 44 
feet, and it, as well as the sea slope, has been brought 
up to the level of the banquette for 124 feet farther, 
a quantity of 912 cubic yards of concrete in situ has 
1-eeu put in place ; 280 cubic yards of blocks have 
been set, and G80 cubic yards have been made, but not 
yet set; 1,100 cubic feet of coping and steps have 
been also provided and set, and a quantity of 4,700 
cubic yards of rubble hearting has been put into the 
pier. 

The storms of last winter did no damage whatever 
to the pier, although in a very incomplete state, but 
the contractor suffered much damage to his plant and 
machinery. Some idea of the force of the waves may 
be formed from the fact that three concrete blocks 
(one weighing five tons) which were piled on the 
wharf under protection of the parapet, were thrown 
down by the force of the sea. 

I visited this work on the 17th of December last. 



Fishery Piers and Harbours. 

Western District. 

Dooleen Pier, County Galway. 

The quay is built for its entire length, and paved 
and coped for half its length, the remaining half has 
still to be paved, and also half the retaining wall be- 
tween the quay and the approach road has to be built. 

The excavation of the channel leading to the 
quay is now under execution for its entire length, and 
is nearly completed. 



No damage was done by the storms of last winter 
to the quay , but a quantity of sand was washed into 
the channel, and has to be removed. 

I visited Dooleen on the 2nd of June last. 

Glenlara Hoot Slip, County Mayo. 

The works originally designed for this place are 
very nearly finished. Additional funds having 1*^ 
provided in Mareli last for increasing the length of 
the slip by fifty feet, the work has been ordered to lie 
done, and is now in course of execution. 

The contractor lias been troubled by numerous 
strikes, the men refusing to work for less than two 
Bhilliugs per day. I remember the time when a man's 
wages in Mayo was only sixpence per day. 

The contractor's tools were stolen from the work- 
anil have not been recovered. 

G'lennayet’lagh Pier, County Galioay. 

Tlic- works at. this place were finished on the 5th 
October last. During their construction the con- 
tractor was much harrassed by men forcing themselves 
on the work in greater number than he could pro- 
fitably employ. No damage has been done to the 
work by storm up to the present. 

I visited Crlennagevlagli on the 4tli of June last. 

innis/i facia n Pier, County Galway. 

The works at this pier were completed on the 9th 
of January, 1882. The storm of the 21st November 
washed a quantity of sand and shingle into the har- 
bour, the removal of which, and the bad weather 
experienced at the time, delayed the completion of 
the work. The pier itself did not suffer any damage. 

There were several strikes duiing the execution of 
the works, but on the superintendent obtaining a con- 
viction against one of the men for using threatening 
language, all annoyance ceased. 

I visited Innishlackau on the 2nd of June last. 

Lackan Pier, County Mayo. 

The works at this pier are completed, except the 
making up the joints of about 30 square yawls of sea 
pavement, which can be done in a few days of fine 
weather. In addition to tlie works originally con- 
templated, a slip and boat platform have been formed, 
and the bottom cleared of stone for a width of 40 feet, 
and a length of GO feet outside the pier. These addi- 
tional works have been executed without exceeding 
the amount of funds allocated to them. 

From the commencement there has been great diffi- 
culty in maintaining order, in consequence of men 
crowding on the works in larger numbers than it was 
possible to employ. In consequence of the insubor- 
dinate conduct of the men, the works had to be sus- 
pended on several occasions. 

With the exception of some filling being washed 
from behind unfinished work, no damage was done to 
the works by the sea dining their execution. 

I visited the works on the 31st of May, and on the 
13th of December last. 

Leoanvy Pier, County Mayo. 

About 70 feet in length of this pier remains to be 
constructed (out of a total length of 395 feet), and 
about 100 lineal feet of wharf coping still remains to 
be set. 

The storm of 21st November last occasioned con- 
siderable damage to the unfinished part of this work. 
The unsettled state of the weather from that time 
forward rendered any repairs impossible ; the gales of 
Inst winter succeeding each other so rapidly increased 
the amount of injury done by the first storm. Th e 
entire of the damaged slope has been repaired during 
the month of April. 

I visited the works on the 27th of May and the 
10th of December last. 
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LeeiMUtui Pier, County Galway. 

Tlie works of this pier were completed on the 5th 
0 f October, issl. Owing to the bad nature of the 
foundation" a settlement has taken place in the pier; 
a crack 1ms made irs appearance in the wharf wall, 
and can 1«- traced through the pier to the sen slope. 
>'o perceptible increase has taken place for more than 
three months, nor is any further settlement appre- 
hended. 

I visited Leman ne on the 1st of June last. 

.1 [aUaranny Pier , County Mayo. 

The works at this pier were in a very forward state 
in November last, when the great storm occurred. At 
that time the works had been in operation for fifteen 
months, during which the damage done by the sea 
was trivial, amounting at the most to £15. 

This immunity from loss made the contractor over 
confident, and the whole of the wharf was left unpro- 
tected bv pavement. During the storm more than 
400 cubic yards of concrete work and 900 cubic yards 
of rubble filling were carried away. On my visit to the 
work after the storm, 1 found that additional pro- 
tection was required at the shore end of the sea slope, 
and that a slip at the inner end of tho wharf, and a 
fooling course for protection from scour were also 
necessary. 

I visited the works on the 26th of May and 9th of 
December, 1831. 

Poohtadhu Pier, County Galway. 

The works at this pier are finished, with the excep- 
tion of two bollards which have yet to be placed on 
the wharf. They are detained at Clifden by the un- 
settled state of the weather, no boat being nulling to 
take them up to the present. The pier, ns executed, 
is 40 feet longer than was originally contemplated. I 
am happy to state that since the aggravated assault 
on the superintendent, alrout a year ago, there has 
been no outrage on the works. 

I visited Poolnadhu on the 3rd of June last. 

Rinvyle Pier, County Galway. 

The works remaining to be done at tliis pier are as 
follow The wharf has to be paved, and the coping 
set; the parapet has to be built for about 80 feet in 
length at the outer end of the pier, and about one-half 
of tire total quantity of rock excavation has still to be 
done. 

There was no damage (worth speaking of) to the 
works from tho sea. 

I visited the works on the 1st of Juno last. 

Roonagh Pier, County Mayo. 

The works at tliis pier were completed on the 25th 
of February last. For the first fifteen months during 
w’lich they were in operation no damage was caused 
by the sea; but during the storm of November last 
the sea broke over the pier, destroyed a newly con- 
structed slip, and carried a large quantity of sand, 
gravel, and seaweed into the harbour, raising the 
surface from two to three feet. The removal of these 
and the prevalence of bad weather delayed the com- 
pletion of the works, and added to their cost. The 
original estimate has not, however, been exceeded. 

I visited the works on the 27th May and the 10th 
of December, 1881. 

Roundstone, County Galway. 

Die works at tliis pier have been completed. During 
their execution no damage was suffered from the sea. 

I visited Roundstone on the 2nd of June last. 

Tonatanvally, County Mayo. 

This work ns contracted for has been finished, with 
the exception of the removal of some rocks, and the 
pointing of some of the masonry, for which a sum of 
*25 has been retained in hands. Some additional 



works for the protection of the sea slope from the Appendix u. 

attrition of shingle and the reflux of the wave are in ,, 

ooum of execution. fiiSfi" 

During the construction of tins work no damage ning, M. Inst 
has been done to the pier by storms, beyond the c.s. Chief 
occasional removal of the rubble filling. Engineer. 

I visited the pier on the 26th of May last. 



Fishery Piers ajtd Harbours. 

Socthers District. 

Baltimore Harbour, County Cork. 

About two-thirds of this work lias been executed. 
The contractor found it more tedious than was ex- 
pected, and will not have it finished within the speci- 
fied time, but he has been diligent, and expects to 
have the work completed before the 1st of September 
next. The liarhonr being fairly sheltered suffered 
only slight damage from storm. 

Bush Harbour, County Galway. 

The works are practically finished, ns there only 
remains some excavation to be taken out at favourable 
spring tides. 

Dunmanus Harbour, County Cork. 

The works at this harbour were reported complete 
on the ICth September last. They were executed 
within the estimate. They suffered no damage from 
storm. 

Ger rabies Reef, County Cork. 

The work, which consisted of rock excavation 
through the reef, was completed in October last, and 
was executed within the estimate. 

Glees! Harbour, County Kerry. 

These works, which consisted of a quay, with an 
approach road of nearly a mile and a quarter in length, 
and excavation in the channel, are now finished, with 
the exception of some excavation. No damage was 
suffered from storm. 

Glcninaglt Pier, County Clare. 

This pier has been completed at a slight excess in 
cost over the original estimate. It is in a very ex- 
posed situation, and has been subject to very severe 
tests during the Inst winter. I am happy, however, 
to add that it sustained no damage. 

Golcen Creek, County Clare. 

This work consisted of the excavation of rock in the 
tideway, so as to form a channel for the admission of 
canoes into the creek at low water. The works have 
been completed. 

Golem Tullig, County Clare. 

The works which were similar to those at Goleen 
Creek, with the addition of a footpath from the high 
lands adjoining down to the shore, have been com- 
pleted. The construction of an additional road or 
pathway to the pier has been ordered, and is in pro- 
gress. 

Goleen Ross, County Clare. 

These works which were similar to tfco two last 
named have been completed. 

From their nature no damage could occur from the 
sea, but during the storm of the 21st November last a 
crab-winch was broken. 

Milleove Pier, County Cork. 

This pier has been completed within the estimate. 
No damage occurred from storms during the execu- 
tion of the works. 

Oranmore Pier, County Galway. 

This pier has been completed within the estimate. 
Tho sea did no damage to the works during their 
execution. 
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following talile is a sumimivv of the total amount umlertakeu under the Treasury Sanction of October 
0 each county where works were 1879, and the Fishery Piers Committee, 1880: ’ 



1 Man* 
cine. M. Inst. 
C.E.. Chief 
En^iaMT. 
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40,710 
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188,938 


95,713 


93,225 


51,830 


33,040 


13,634 



I beg to niate, as I did in my lost annual report, 
that the value ni the vvnrfcs executed up to the end of 
the tiuaueial year exceeds the amount as shown by the 
Accountant, as the latter does not include the value 
of works executed by the contractors, but not certified 
or paid, nor the amount of unpaid labour and materials 
on works carried out by the Board’s officers. 

The number of piers and harbours at which works 
have 1 .ecu undertaken is thirtv-tive, namely, six under 
orders from Treasury in October, 1S79, and tweuty- 
uine handed over to the Board for execution by the 
Fi'heiy Piers Committee. Of tlic.se twenty-six have 
been completed, and nine are in course of construc- 
tion. 

The total estimated cost of these piers and harbours 
was 69,200, and the total value of the work done up 
to the end of the year was .631,880. It may there- 
fore be roughly stated that thrce-fuurtbs of the 
number of pi. -is have been finished and thii'e-fuurtlis 
of the money available for tlmir vounlrnciiuu has been 
expended. 

Kinsula Harbour. 

'In this case a sjiecial Act of Parliament having 
been passed, survey, plans, and specification were made, 
and tenders called for. When certain preliminary 
matters bnvo been nminged, and the contractor 
declared, the works may be proceeded with. 



Kinvarra, County Galway. 

An inspection and report lias lieen made on the 
state of this harbour. 

JRosscurberry, County Cork. 

In anticipation of a grant being obtained for a new 
pier at this place the site was inspected and preliminary 
plan and report made. 

Arkloio Harbour. 

A Eill having been brought into Parliament during 
the present Session, I was examined before a Com- 
mittee of the House of Commons on the 20th of April 
last, when the Bill with amendments was reported to 
the House. 

Fishery Piers Maintenance. 

At, the end of the financial year 1880-1, I reported 
that the works had been completed in all the cases of 
repairs ordered up to that time, except in those of 
Caslila and Kileolgan, in the County of Galway, where 
a small quantity of work still remained to be done. 
Those two piers have been completed in the past 



During the present year application has been made 
for repairs of piers in the following cases : 

Co. Galway. 

1. Killeuny Pier : works executed bv order of the 

Board and completed at a cost of £345. 

2. Spiddle Pier : works in course of execution. 

3. Cleggau: report, plan and specification submitted 

to Board. 

4. Dunns: 1 These cases wait for further com- 

5. Driiumecn: > munientiou from Fisheiy Immee- 

C. Ardfry: J tors. 

7. Kilroiuui Pier : not undertaken ; damage trivial; 

estimated to cost only £4. 

8. Barua Pier : loan obtained by Grand Jury. 

Co. Clahe. 

9. Liscannor Harbour, survey made by Boards 

officers, but the Grand Jury Laving presented 

the works are in progress under the County 

Surveyor. 

Co. Down. 

10 . Kilkeel, the works arc in progress. 

11. Giles-quay, works completed. 

The amount of work and responsibility thrown on 
this branch of the department in connexion with piers 
and harbours has now become of great magnitude : 
during the past year no less than fifty-nine cases 
embracing questions of design, construction, repairs, 
or loans have been under my consideration. I have 
had the able assistance of three district engineers 
in charge of the works of the several fishery piers, 
whose time has been continually taken up from month 
to month in inspections of works in remote places. 
Some idea may be formed of their labours from the 
fact that two half-yearly inspections of the piers, which 
I made myself, in the northern and western districts 
during the year, involved a journey of over one thou- 
sand four hundred miles in length. 

Shannon Floods Regulation. 

Meelick Cut. 

The two branch channels through which the waters 
of the Shannon will flow into this cut have been com- 
pleted. The main cut itself, which is nearly two miles 
in length and 150 feet wide at bottom, has been opened 
for its entire length anti about seven-eighths of the 
excavation has now been made. The average number 
of men employed daily during the year was 292. The 
works ore expected to be completed during the pre- 
sent season. Some of the men have received slight 
injuries, but no serious accident lias occurred. 

Sluices. 

KiUcdoe Sluices. 

Owing to the late subsidence of the spring floods 
the works could not be resumed till May, 1881, and 
indeed, for the greater part of the year the height of 
the river was a great obstacle to the execution of the 
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t| lC nature of the foundation causing further 

difficulty, which required sheet piles to he driven to a 
depth of more than ten feet below the bed. Every 
possible exertion has, however, been made to push on 
the work, and there is now about two-thirds of it com- 
pleted. It is expected that the new works will be 
finished in August next. The complete removal of the 
old weir will, "however, occupy more time. 

Meelidi and Keulogue Sluices. 

The sluices for the new cut hare been finished, and 
have been tested with a head of water of nine feet 
against the lifting gates. The works at Keulogue 
Weir are in progress. 

Atldom Sluices. 

From the state of the weather and other causes, the 
works at this place were not commenced till March 
last— the works are in operation. Twenty large pier 
blocks have been made, the ashlar sills dressed, and 
the coffer-dams are under construction. 

Tarmonbarry Sluices. 

The works at this place have been completed, ex- 
cept the erection of a foot-bridge (to connect the sluices 
with the land), which is in hands. 



Bridges between Counties. 

Youghal Bridge, Counties of Cork and Waterford. 

I beg to annex report of Mr. S. A. Kirkby, c.e., 
Engineer in charge of tire work. The average number 
of men employed each day during the year was fifty- 
seven. The total amount certified ns executed by the 
contractor is -£2-1,407 Is. 0 d . : 

"All the screw piles and the cylinders have been put 
down including the six cylinders to carrv the swivel 
bridge. All the girders oh the 30 feet span have been 
erected, as well as tbe 200 lbet girders, over n distance of 
400 feet, these have been riveted, cross girders and buckled 
plates laid, and tbe roadway made for a length of 116 feet. 

The 200 feet girders over auother span are erected but 
not riveted. About 500 tons of cast-iron work and 674 
tons of wrought are completed. The work has progressed 
very steadily and well since my last report. 

The work, I expect, will be finished about August or 
September." 



Appbndi 



B. 



Report of Mr. 
Robert Man- 
ning, M. Inst. 
c.e.. Chief 
Engineer. 



Carricic-on-Suir Bridge. 

Counties of Waterford and Tipperary. 

Tli is bridge has been completed nb a total cost of 
£13,468 2s. 3d., and was opened for public traffic on 
the 14th July, 1881. 



Jlooskeg Sluices. 

These sluices have been completed with the excep- 
tion of some small repairs to coping of old weir, and 
the erection of a foot-bridge from the land, which is 
in hands. 

Jamestown Sluices. 

These sluices have been completed ; about twenty 
yards iu length of the old weir, and some rocks under 
it, have still to bo removed. 

To recapitulate the work done in a general manner, 
I mny say that the total number of sluice-gates to be 
erected on the Shannon, was one hundred and seven- 
teen. At the end of the financial year, sixty of these 
had been completely finished ; twelve others were 
completed, but the irou-work was not fixed; for 
twenty-seven the iron-work was prepared and de- 
livered, and materials and plant placed on the ground; 
and eighteen were in different stages of progress. As 
a general statement, I may say that seventy per cent, 
of the work has been finished. 

The average number of men employed daily during 
the year was 149. 

I may mention two circumstances wliich I hope will 
be satisfactory to the Board. First, that dnviug the 
whole of last winter, during which the Shannon was 
almost in a constant state of flood, works were in 
operation at five out of the seven points at which 
sluices were ordered to be erected, the stone work of 
the weirs was broken through, and the waters held up 
by temporary works ; no damage was however done 
except at Meelick, which was not very serious, and 
was promptly repaired. Secondly, that no accident of 
any kind occurred to the men employed. 

Clare Castle Quay, County Clare , (Lower 
Shannon). 

In my last annual report I mentioned that an earth 
slip occurred in the month of October, 1880, wliich 
caused considerable expense. After the storm of 
November, 1S81, a veiy slight crack appeared in the 
masonry, to which no importance was attached. On 
the 18th of December it had increased, and further 
settlement was oliserved when the earth, filling behind 
the quay wall was put in. I examined the work my- 
self on the 26th January, when I ordered the removal 
of some of the filling, as I observed indications of an 
extensive slip in the adjoining land, and I thought it 
prudent to recommend the Board to suspend the work 
while any motion continued. As soon as I can visit 
the work myself, I shall again do so, and hope to he 
able to have the filling completed, which is all that 
now remains to he done. 



Drunage Maintenance. 

Hind District , Co. Roscommon. 

The works of maintenance contracted for in August, 
1 880, have been completed, and the charging order made. 

Oranhill District, Co. Galtoay. 

The works have been completed and the charging 
order made. 

Cappagh District, Co. of Galway. 

The works in this district are in progress, and are 
expected to be completed iu July next — the execution 
of them was much prolonged by continued floods and 
the difficulty of procuring a sufficient number of men. 

Gorteen District, Co. Kildare. 

The works in this district have been completed and 
the charging order made. 

Cahore District, Co. Wcxjord. 

The works in this district are iu charge of Mr. 
Farrell, C.E., and are in progress. 

Deel District, Cos. Meath and Westmeath. 

The Board has accepted the tender of Mr. Walsh 
for the execution of those works ; when the contract 
is completed they may be commenced. 

Arterial Drainage. 

During the past year, inspections have been mnde in 
twelve districts and certificates granted to the amount 
of £67,450. 

Loans. 

Reports have been made in the following cases : — 

Wicklow, Courtown, Westport, Lame, Rosslare 
and Fenit Harbours. 

Waterford and Wexford Railway, Dublin and 
Lucan Tramway, and Galway Mills. 

Clare Slob Reclamation Works , County Clare. 

The following are extracts from the last report 
of Mr. Crosthwait, Inspector of the Lower Division of 
the Shannon, on this work : — 

« Considerable progress has been made at the Island 
Magrath end. Sufficient, and indeed I may say, an ex- 
cess of mud has been placed at the inside of the bonk, 
though it is not quite up to the full intended height, 
for being of a soft nature, and being much exposed to 
the' prevailing winds and wash of the water at high 
water, it slips down, and takes a slope of about 1 in 6 ; 
this with the back drain for a length of^about a mile, 
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Report of Mr. 
Robert Man- 
ning. M Iu-’t. 
c s . Chief 
Engineer. 



will be considerably in excess of the quantity required to 
make up the bank. ...... , 

“ The pitching at this end ka3 been raised all through, 
up to the to,, of the stonework. At the other, or Island 
Vvanna end, the progress is not so good ; the stone- 
work or tip head was in the same state as on my previous 
visit, but on that morning men were commencing to 
get the rails ready for the engine to continue the tip 

■ The work here has been chiefly confined to facing the 
inside of the stone embankment with mud, it has l»een 
carried forward about 1,000 lineal feet; but this does 
not at all account for all the mud brought by the engine 
and thrown in, as tho winds and waves latterly have 
been beating on tho inside of the slope and a very largo 
proportion of tho mud has been washed down and is 
lost, as it only slightly, and almost imperceptibly, 
raises tlio slope. 

<• the low part of the stone bank, in the centre of 
tho embankment, the constant run in and out of the 
tide has cut numerous creeks. Some close up to the 
stouo, which require attention, and are now being pro- 
tected with stone. 

“ The foundations lor the second set of sluices are 
being excavated ; a temporary dam gave way and 
caused a good deal of delay and outlay. 

“ The pitching has Ijeen earned forward about 260 
lineal feet at this end. 

“It is difficult to lix any date for the completion, hut 
I understand that it is expected to close (die bank at 
above high water by the end of the summer ; but 1 
think myself, it will barely he (lone by the end of 
October, unless the progress at the Island Avanua end 
is pressed forward more than it has been, which 
depends entirely on the weather and tho prevailing 
wind. 

“There will afterwards lie a good deal to do in dress- 
ing the banks and buck drains ; but, the important pa rt 
of the work may, I think, bo done by that duto, if all 
goes on favourably." 



Railways. 

Inspections have been made of the following i*ji. 
ways under the Railway Clauses Act, for the pnrpw 
of determining the dimensions of the several bridge 
and culverts for the discharge of water : ® 8 

Waterford and Central Railway, Jlountmellick 
Branch. 

Belfast Central Railway. 

Drapers town Railway. 



Inland Navigations. 

The Royal Commissioners appointed bv the Qaeen 
to inquire respecting the system of navigation which 
connects Coleraine, Belfast, and Limerick, applied 
(through their Secretary, Mr. Cod ley) for die use of 
the Board's steamer to enable them to inspect the 
Shannon navigation and examine tho works now in pro- 
gross for the regulation of the floods of that river: to 
which they’ added a request that I should he permitted to 
accompany them on tho inspection. 1 met Lord Monck 
ami tho other members of the Commission at ICilluloe. 
on the 28lli ol September last, and proceeded with 
them from thenco to Carrick-on-Shannon. I explained 
to them the nature of the several works in operation, and 
subsequently attended the meetings of the Comiuis- 
sionei-s in Dublin, on the 1st, 3rd, -1th, and 5th cf 
October, and gave evidence before them. 

Tho Report of the Commissioners has since been 
presented to Parliament by command of Her Majesty, 
to which I hog leave to refer ; and I take this oppor- 
tunity (tho first iu my power) of thanking them for 

the great courtesy with which they received me, and 

for the kind terms iu which they were good enough 
to speak of me in their report. 

Robert Manning. 



May 12th, 1882. 



Shannon Navigation. 



Extracts from 
K.p rtof 
Mr. JamesM. 
Slurries, 
Icipajtor. 



Extracts from the Report of Mr. J ames Merrick, Inspector of the Upper Division of the 
Navigation. For the year ending 31st March, 1882. 



The navigation course from' Shannon Harbour to 
Spencer’s Wharf on Laugh Allen, ninety miles in 
length, is defined by thirty-three stone beacons, two 
hundred and ninety-seven iron or timber guide piles, 
and Huy-four iron or timber buoys. 

The severe storms of last November caused a Large 
amount of damage to the roois of lock-houses, and in 
injuring a number of guide piles, buoys, Ac. I fouud 
it necessary to erect thirty-five new larch guide piles, 
moor fourteen new buoys, and repair six stone beacons. 

Shannon Bridge. 

The toll collector’s house at this station was lime- 
washed, and the roof repaired. 

The platform of tho swivel bridge (which is seventy- 
three feet by ton and a quarter feet) has been sheeted 
with bust pitch pine, four inches in thickness, laid 
transversely on the iron girders, the upper sheeting of 
native oak, two inches in thickness, is laid longi- 
tudinally. 

Athlone. 

Tho lock-gates were repaired and tarred, and the 
iron work painted above water surface. A new chain, 
tweuLy-seven yards in length, was supplied for the 
tail gates, lo replace one worn out 

The loclc-house has been repaired by the erection 
of nine new window sashes and frames (five feet by 
two and a-half feet) glazed, and mounted with weights 
and pullioj. Two lime-3tone window sills were 
erected, and all wood work painted. 

Tho store was repaired with five new rafters and 
collar braces, all the slating pointed, and gaps in 
side walls made good. 1 



The wharves were repaired with forty ton3 of 
broken stones and thirty tons of gravel.' 

A ten ton boat, twenty-eight feet long by eight feet 
beam, has been built at this station, for mooring 
buoys and driving guide piles, for which a suitable 
derrick and pile engine, lias been provided. 

One thousand one hundred and twenty-one cubic 
yards of silt has been raised out of tho old canal ly 
spoon dredging. 

Laiiesborongh. 

Tho roofs of toll-office and store at this station have 
been repaired, whore injured, by the storms of last 
November, and two chimney shafts repaired and 
pointed. 

Tho timber barriers and gates on wharf have lieen 
repaired. The pump erected by the Board tor public 
use lias been repaired, it having been injured by frost 
in December. 

Twcnty-ono tons of broken, stones were spread on 
the North Wharf. 

The roadway of swivel bridge has been repaired. 
New sheeting is in course of preparation to replace 
the decayed flooring. 

Tarmonbarry. 

The lock-gates were tarred and painted, and new 
foot boards erected on breast gates. 

Tho roof of tho Board's house at the bridge was 
‘ repaired. 

CloondraJi. 

The lock-gates were scraped and tarred, and iron 
work painted, and tho sheeting repaired. 

The lock-house (which suffered very much by tne 
storm of last November) was repaired. 
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, L • bU'VO was completely unroofed l>y storm, it has 
j iitU „ewly thatched. and a new door and frame 
crX-i^l to rcplnce deeaycd ones. 

A new door and frame was also erected in the yard, 
an,*] walls repaired. 

Ton tons of gravel were si>read in tLe yard and 
apt -reach to lock-house door. 

1 Fitf-cu yards in length of stake and wire fence 
was erected, and a timber gate as a protection on tlie 
cm.al banks. 

Fi ur hundred and thirty-two cubic yawls of silt was 
l,v spoon dredging, and forty large stonc-s raised 
at the mouth of the (Jlooudmli canal, at its junction 
with the Shannon. 

Five hundred and forty-six cubic yards of silt was 
removed at the upper end of Cloondrah canal. (This 
was done while the canal was dammed across last 
ai.iv. by Mr Fleming, to allow a drainage culvert to 
be formed under the bottom of canal, to relievo Lis 

Itooslfy. 

Tlw lock-house, wlach was much injured by storms 
of last Koveiulrt-T, was repaired L«y having the slating 
0,' roof, with the ridge tiles and barge courses pointed, 
and a chimney stack, which was blown down, was 
replaced by a new one. Two windows were glazed, 
and all wood work painted. 

The lock-gates wore scraped end tarred. The 
tunnel sluice of the upper gate was repaired with a 
new wrought iron rod, fixed in its place by the diver. 
A new oak balance beam was erected on west lower 
gate, to replace a decayed one. 

One hundred and sixty perches of boundary drain 
of east c-inbankment were scoured up. 

Albert Loci;, Kilbride, and Jamestown. 

The lock-house has 1 >een limewashed, and four squares 
of slate roof pointed. 

One hundred perches of boundary drain were scoured 
up, between Corlara bridge and lock-house. 

The roof of the caretaker's house at Jamestown 
mill buildings was repaired. 

Preparations are in progress for the erection of a 
pair of neve tail gates, to replace the present ones much 
decayed. 

Carrick-on-Shannon. 

No works of repair have been necessary at this station. 



Kittle iiridye and Lvayh Allen Ct»al. 

The look-houses at Bnttle-Li-id^e and Diumleague 
have been repaired nud limewashed. 

The loik-g.tc.-s at Battle llrLLo and Dnanlt-nguo 
were scraped and tan-ed, and a new pair of wrought 
iron guards three feet square were fixed over the sluices 
of t lie breast gates ut Drumleague lock, to prevent the 
discharge of water from entering boats when passing 
through. 

A breach occurred in the west bank of canal, between 
Battle Bridge and Drumleague, twenty-two feet in 
length, which was at once repaired with 200 cubic yaitls 
of puddle clay. 

Five hundred and seventy-two perches of catch-drain 
weiescouretlup.bctweenLougliAlliT.anJBi.tdeBri igc. 

Fonj'-six boulder-stones were raised out of the canal. 

The navigation of canal was stopped by the clos- 
ing of stop-gate at north end of canal during high 
deeds, to prevent accidents to west built, three days 
in November, one day in December, and ten days in 
January — total fourteen (lays. 



Ai'I’h-NOHC U. 



Extracts from 
Report of 
Mr. James M. 
Merrick. 
Inspector. 



Knockriixir and the Luy'.c JTiter. 

The roof - f the In k-houae fu hi.-U suffered trim the 
storms a November; was fepiiivd, and tLo ridge and 
baiges pointed ; eleven lineal feet of er.vc shoots were 
erected. 

The gates of the Claren don lock were scrap - d and 
turred and iron work ; aimed. 

Seven huvh guide piles were erected t » replace 
decayeil ones. 

A new entrance gate of larch, iron mounted, was 
erected at towing path as Ixuo.lcvi.-ar. 



The jeiia-ul stato of Jlcj'/oura c.-2 Whcir.r. 

The Harbours at Leettrrow, Dror.n ■!, and I-r :...ina ; 
also the Wharves at Cirnadoe bridge, Kilbride and 
Drumshambu eu the Shannon; and CV- itebail. and 
Jinockvicar on the Boyle Water are in good repair. 

James M. I<Ixb£:ck. 



Athlone, 10th April, 13S2. 

To the Secretary, 

Oiiioc of Public Works, 

Custom House, Dublin. 



Extracts from the Report of Mi-. T. P. S. Crosthwait, luspectur of the L-.-wzs b.visiux of die 
Shannon- nml of the Maigue Navigations. For the year ending 31st -dr.vcli, 



Qucrrin. 

Thru v. as no expenditure on this quay and causeway 
curing tLe past year, they being in good repair. 

Kilrusk. 

A portion of the old quay was underpinned and re- 
paired, and the horse track on the pier was metalled. 
During the heavy storm of the 20tli November, 1S81, 
a portion of the roof of the shed that is let to the 
Lower Shannon Steam Ship Company was blown 
away ; this was repaired at once. 

Saleen. 

The quay and wharf was repaired and metalled and 
is in fair order. Tlio roof of the collector's house, 
which was damaged by storm, was repaired and the 
cuimney taken down and rebuilt from the ridge up. 

Foynea Harbour. 

This is now important as a landing place for the 
mackerel and other fish caught off the mouth of the 
Shannon. 

A considerable sum was expended in dredging along- 
side the pier inside the harbour, last season, and this 
year a further sum is being expended ia dredging 
outside the harbour by the landing stage and hulk, to 
allow the steamers to run up to the hulk at low water 
so as to discharge the fish without delay. 

KiUysurt 

In the storm of the 20th November, 1881, the 
landing stage was damaged ; this has been repaired 



and strengthened with chains. The ■prey -an! - . ad- 
way are in good order. 

Clare Harbour. 

There is very heavy traffic at this pier now. as all 
the stone for the northern end of the C lare Slob Recla- 
mation works is being shipped from this place ; and 
also a large quantity of timber is exported. 

A derrick crane has lately been erected. The road- 
wav has been metalled and the wharf is gemuJly in 
■'Owl order. 



Lvmricl • Faviyation. 

The canal banks and trackways have been generally 
intained in good order; several leaks appeared in 
! same bank which v.v» breached last year, this 
rtion of the canal was originally constructed through 
iog, but the bog on either side has Leon cut away. 
Ibis portion of the navigation, therefore, requires to 
carefully watched. A ' iw ' n ‘ r of 



he sites of the leaks, WHICH win ue .cpaireu as soon 
t favourable opport unity presents itself for lower- 
the water without materially interfering with the 
lie Two new tail-gates w.re erected during 
past year, oue at GilJogue and one at Enina; a 
i , balance beam was fitted to Killaloe lock gate, 
ulrv minor repairs have been executed to the other 
es. The bouudarv drains cn either side of the 
al between limerick and Killdoe were cleaned. 
3 small dredger has been undergoing very extensive 



Extracts from 
Report of 
Mr. T. P. S 
Crosthwait, 
Inspector. 
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Appendix B. 

Extracts from 
Report of 
Mr. T. 1*. S. 
Crosthwait, 
Inspector. 



reriiiirs This dredger is nearly fifty years old, and hatl 
several new iron [dates put in about ten years ago 
and now the rest of all the old side plates were found 
to" he completely eaten away ami it was only by the 
'neatest care that it could be kept afloat. M hen the 
work commenced the necessary repairs proved more 
extensive than was at first expected and are now 
almost completed. 



Ardcloouey River. 

This mountain torrent is an annual source of ex- 
pense. as it brings down a large quantity of gravel 
which is deposited in the channel near the trackway. 

A considerable amount of gravel and sand had to 
lie spoon dredged and removed to keep the naviga- 
tion course open. 

«$ 'carriff. 

The quay was cleaned and repaired. 



Mount Shannon. 

There was no expenditure at this pier. 



Pur Lunina. 

The swivel bridge was re-sheeted throughout, and 
the machinery which got out of order was adjusted, 
and is now working we'l 1 . The wharf was metalled and 
is in good condition. 

Meelich 

The Victoria lock-gates aie very old, and should be 
renewed next year. 2s ew brasses were fitted, and new 
closing chains to the tail gates, the old ones being very 
much worn. The traverse plates were deeply grooved 
and had to be chipped by the diver, all the gates were 
tarred. There were some heavy leaks in the banks 



above the lock, wliich have been repaired from time to 
time. 

Cloonaheenogue Canal. 

A new balance beam was fitted to Hamilton lock- 
gate ; Allen’s bridge was re- sheeted, and the side drains 
were cleaned and repaired. 

Banaglier. 

The machinery of the swivel bridge was out of order 
and one side could only be opened with difficulty ■ this 
has been readjusted and now works freely. The vrW 
has been gravelled and kept in order, and the copin" 
of the quay repaired. 

Shannon Harbour. 

The ferryboat and timber bridge were repaired the 
latter will require extensive repairs this year; pro- 
tection piles were driven at ferry landings. 5 

General Navigation. 

The navigation channel up to Scarriff was marked 
by piles. The lmoys on Lough Derg were overhauled 
and those that were disturbed by storm were replaced 

The guide piles wliich mark the navigable channel 
in the river, were kept in order. 

The collectors' and dock-keepers’ houses lmd general 
repairs executed, and were whitened. 

Maigue Navigation. 

The quay has been kept in order, and the Collector’s 
house repaired. 

Some dredging will probably be necessary during 
the current year. 

Thomas P. S. Crosthwait. 

Limerick 10th April, 1882. 



Report of 
Mr. Robert 
Adams, 
Inspector. 



Report of Mr. Robert Adams, Inspector, on the State of the Ulster Canal and Tyrone 
Navigation. For the year ending 31st March, 1SS2. 



Coalislaud, 31st March, 1882. 

Sir, — I beg to submit the following report on the 
state of the works on the Ulster Canal and Tyrone 
Navigation, during the year ending the 31st iust. 

Ulster Canal. 

From Charlemont to Monaghan, 25 miles. 

Repairs of Nos. 2, 3, 4, 5, 6, 7, 8, 9, 10 and 12 
lock-gates, raising, sodding, and puddling broken- 
down parts of the canal banks, and staunching leaks, 
repairs of boundary fences and farm passes, scorn ing 
out boundary drains, removal of shoals formed in the 
bed of the canal at several points where the natural 
feeders discharge into it, repairs of Caledon and 
Monaghan canal stores, and the weeding of the canal, 
have been the principal works carried out on this 
division. 

From Monaghan to Clones, 14 miles. 

Repairs of Nos. 23 and 24 lock-gates, repairs of 
lock-keeper's houses, raising subsided portions of the 
canal banks, and staunching leaks, cleaning out 
boundary drains, repairs of farm passes and boundary 
fences, puddling and sodding broken-down parts of the 
canal banks, cleaning out shoals formed in the bed of 
the canal at Clones and Clonconick, and where the 
natural feeder? discharge into it, and weeding the canal. 

From Clones to Lough Erne, 7 miles. 

Repail's of Nos. 25 and 26 lock-gates, repairing of 
canal stores at Clones, sodding broken-down parts, 
and raising canal banks and staunching leaks, cleaning 



out boundary drains, raising fences, repairs of farm 
passes, and weeding the canal. 

Quiglough Reservoir. 

The feeder from the canal to the reservoir was 
cleaned out, and banks repaired where slips occurred, 
the boundary fences have been maintained in good 
order, several small shoals in the head feeder from the 
reservoir to the head sluices, were removed, and the 
head weir on the River Blackwater pinned. 

Tyrone Navigation. 

The works executed on this navigation dining the 
past year have been limited to the repairs incidental 
to its maintenance, viz., repairs of the towing path, 
which is also a turnpike road, pinning, pointing, and 
re-setting, coping of quay, removing GOO cubic yards 
of silt out of the basin at Coalislaud, scouring and 
cleauing out boundary or back drains, repairs of the 
roadway of wharf and quay, staunching leaks, raising 
and sodding broken-down parts of the canal banks, 
repairs of Nos. 1,5, and 6 lock-gates, scraping, clean- 
ing, and coating the entire lock-gates with prepared 
tar, impairs of lock-keeper’s and regulating sluice- 
keeper’s houses, and lime-wasliing the boundary walls 
of stone yard wharf, &c., and dragging and removing 
weeds out of the entire canal. 

I am, sir, 

Your most obedient servant, 

Robert Adams, c.e. 

The Secretary, Board of Public "Works, Dublin. 



Extracts from 
Report of 



Dodd, Super- 
intendent. 



Extracts from Report of Mr. P. J. Dodd. Superintendent, on the State of the Lower Boyne 
Natoution. For the year ending Slat, hlaroh. 1882. 



Drogheda, 6th April, 1882. 

SiR> — I beg to submit annual report on tbe state 
and progress of the works on the Lower Boyne 
Navigation for the year ending 31st March, 1882. 

River Wall, Ballsgrove. 

Twenty perches of the dry stone facing along river, 
about eight feet high, were re-buiit during year, and the 
wall for one mile in length, pinned and pointed. 



When required, the surface of towing path was well 
repaired and maintained with river gravel. 

Oldbridge Station and Lock-house. 

The breast gates are in excellent condition, only 
requiring hand rails. The tail gates require new 
cross rails, sheeting, and balance beams, also foot- 
boards. The house is in fair order. 
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Oldbridge Guard Locks. 

The breast gates are in good repair, tail gates 

u ire two new cross rails, sheeting for both folds, 
an j on0 n ew balance beam and handrails for both 
gates. 

Stall ecu Station and Lock-house. 

The breast gates are in fair order. One balance 
beam, footboards, Ond handrails are required, the space 
between guard and clapping sills, requires to be made 
miod in cement concrete, the tail gates need renewing. 
The house requires new sashes in openings and the 
chimney shaft re-topped in brick work. 

StaUcen Guard Lock Gales. 

These gates are very fail'. One balance beam, one 
n> w mitre post, a couple of sets of handrails and foot 
boards are required. 

Broe Station amt Lock-house. 

T] le ae "ates require new footboards, two balance 
hums, and some repairs to cress rails anil new hand- 
rails the lock-house requires a new tile floor in kitchen 
new sashes in three window openings, and top of 
chimney re-built 

Broe Guard Loclc-i/ates. 

The four gates require cross rails, entire new sheet- 
ing. footboards, hand rails, and two balance beams. 



Rosthiuree Station and Luck-lions e. Appendix 15 . 

. These gates ore in excellent order, and tie house is . 

in good repair. Mnnustslnmi 

1 \rn r t or Report of 

JIM hock, oiane. jir. p. j. 

One of these gates requires a new mitre post and Dml-l. Super- 

new sheeting, footboards, and handrails. The other iQten ' !ent - 
three gates are in good order. 



Castle Lock, Slane. 

A new pair of breast gates are required, the tail 
gates are good, and the lock-house ridge tiling needs 
pointing and kitchen fireplace repairs. The want of 
stable accommodation for the lighter horses is much 
complained of at this station. 

The canals and river were well kept, free from 
weeds, portions of towing paths repaired aud grovelled, 
and a large j-ortiou of hack rampart between canal 
and river, well raised to prevent flooding of lands, all 
streams and drains have been kept clean and attended 
to during the year. All the necessary works of lock- 
gates noted above are at present in hand, are being 
pushed forward, and are progressing most favourably, 
and when all will be completed, the Navigation will 
be in very good order for a long time to come. 

I have the honour to be, sir. 

Your ol -client servant, 

P. J. Dodd, Superintendent 
To Edward Hornsby, Esq., Secretarv, 

Ofliceof Public Works, Custom House, Dublin. 



Report by Mr. Edward H. Alcocic, Havbour Master, on the Number of Vessels frequenting Report of 
Dunmore Harbour. For the year ending; 81st March, 1882. Mr. Edward 

Harbour House, Dunmore East, coast, and remained for some three or four weeks, n’arbour*' 
3 1st March, 1SS2. during which time the drift net boats weie nut idle, Master. 



Sir, — I now make my annual report. Throughout 
the past season we have had from 15 to 20 large 
cutters trawling in the deep off here, but with only 
indili'ercnt success, the fish being scarce during the 
summer aud autumn of 1881 ; and, although a more 
plentiful supply was to be had towards the close of that 
year, still the very wild weather that marked that 
period, interfered materially with the deep sea fishery 
oil this coast. As a proof of the scarcity of flail from 
one cause or another, referred to above, I may hero 
notice the extravagantly liigh price paid in the Dublin 
market for some fish sent from bore in the week 
immediately after Christmas. On the 28tli of De- 
cember a small hamperftdl sold for £1 1 os. 2d . ; a 
single turbot bringing £1 10s. ; and nine pairs of 
sok\s.£3 — a price, so far us iny exjierienco goes, never 
readied before. Since the commencement of the 
present year the fishing has unproved. Fish being 
very plenty on the trawling grounds, especially off 
Dungarvau — and the weather has been more favourable. 

The half decked boats that trawl within tho head- 
lands of Waterford Harbour did very little last year 
with their nets; but this, in a measure, was made up 
for, by the large quantities of both mackerel and 
whiting which they took with their lines ; but the 
seine fishermen were the most successful of all, some 
of their takes of mackerel being the largest remembered 
here for very many years. Towards the end of 
August both herrings and pilchards appeared off this 



aud accordingly had several good catches. The shell 
fish craft had about an average success, lioth lol-sters 
aud crabs being fairly abundant. 

The salmon season of 1881, in the Waterford and 
Ross livers, was remarkable in two ways — for the 
scarcity of fish at the In-ginning — and for the glut of 
both salmon and peal that came up towards the 
close ; the market opened at 2s. M. per pound, and 
with slight variations gradually fell, until ut one time 
in July.it touched 5J. per pound— th- 1-west price 
reached for thirty years— the market closed at from 8*7. 
to 10i7. The present season (18821 !...•> produced a 
plentiful supply of salmon, but somewhat undersized, 
the first few fish caught sold at 2s. 0*7. per pound ; but 
the market quickly fell, and the last quoted prices are 
Is. id. and Is. id. per pound 
Within the present mouth we have had eighty sail 
of mackerel boats in our harbour, that were forced to 
run for shelter from the strong gales of west and north- 
west winds — among them were six French vessels — 
each with a crew of twenty on board; and two 
Lowestoft' crafts with crews of twelve each — they were 
all hound either for Kin sale, or for the Shannon. 

Your obedient servant, 

Edward H. Alcock, 

Havbour Master, Dunmore East. 
Edward Hornsby, Esq., Secretary, 

Office of Public Works, 

Custom House, Dublin. 



Report by Captain Henry D. Burney, r.n., Harbour Master, on the Number of \ esse 
Hotyth Harbour. For the year ending 31st March, 1882. 

Howtli Harbour, The yearly imports were as follows 

Harbour Office, Howth, Cools, ... 3,2 

April ith 1882. Salt, ... 1 

k 1R ’ — ' In . 1 ' e P 1 7 *° y°nr letter of the 24th March last, Stone Tiles, • • 3 

I have to inform you that during the past year the _ , ., 

Wnng fidiery has declined very much, only 8,485$ Iave e Your obedient servant, 

mease ot herrings w ere taken, and sold at an average Henry D. Burney, R.S. 

price of £1 14®. Hi per mease. The boats employed ‘ Harbour Master, 

show a great decrease under all classes, there were 

only 133 Irish boats; Manx do., 8 ; Scotch do., 206 ; Secretary, Public Works, 

■English do., 96 — a total of 443 boats. Custom House Dublin. 
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Landed Property Improvement.— Inspectors’ Annual Reports, 1881-S2. 



Counties of Dublin, Wicklow, Kildare, Louth , and 
eastern portion- of Meath. 

2. Kenilworth-square, Dublin, 31st March, 1SS2. 

3,j ; lu pursuance of the Board's circular dated the 

28th instant, requesting me to furnish the annual 
report of the -working of the Land Improvement Act 
throughout the above-named district in which I act as 
Inspector, I beg to state for the Commissioners’ infor- 
mation that, during the year ending this date, I made 
eleven preliminary and eighty-nine progress inspec- 
tions, reporting upon eighty ordinary loans 1 setting 
forth and specifying for an outlay of £4,287 2s. Id. 
on land improvement works, and certifying for an 
expenditure of £17,259 4s. GW. of which sum £S,G33 
7„* 5,7. was laid out on Land Improvement works, 
comprising open main and thorough drainage, con- 
struction of farm roads, fences, levelling, reclamation 
of waste lands and planting, and £S,625 17s. Id. upon 
building works, including the erect ion of farm dwelling 
houses, farm offices, additions thereto, and labourers’ 
dwellings. 

Of the one hundred inspections made, the apportion- 
ment; to each of the above named counties are as 
follows ; — 

Two preliminary and twenty progress in the 
county Dublin; three preliminary and twenty-three 
progress in the county Wicklow : one preliminary 
and nine progress in the county Kildare; four pre- 
liminary and twenty-six progress in the county 
Meath ; one preliminary and eight progress in the 
county Louth ;. and three progress in the county 
Carlow — these latter three outlying my district, but 
inspected by me under special circumstances. The 
above analysis, as compared with last years, shows 
a decrease in the general working, both as regards 
the expenditures under the different headings and 
new loans, there being only eleven of the latter as 
against twenty the previous year, this falling off being 
doubtless attributable to the continued unsettled con- 
dition of the country, more especially that existing 
between landlord and tenant. 

I have to report that the works executed under my 
inspection, were in all cases well and carefully earned 
out and the monies advanced fairly expended upon 
the various improvement works, the benefit resulting 
therefrom being very considerable and the proprietors 
expressing general satisfaction, so that so far as the 
“Act ” has been availed of in my district I can testify 
to its well working, in bearing fruit of “ permanent 
improvements” and pecuniary advantages to the 
proprietors, as well as the labouring class, in affording 
employment much needed throughout the country. 

Rd. O’Brien Smyth, Archt., Assoc. Inst. C.E.I. 



Counties of Antrim, Londonderry, and Tyrone. 

Drumglass House, Dungannon, 
April 5th, 1881. 

Sik, — I n compliance with the request contained in 
your communication of March 28th, I now submit the 
following annual report for the information of the 
Commissioners of Public Works, on the working of the 
Land Improvement Acts for the year 1881-82, 
ending 31st March. 

During the past twelve months I have made six 
preliminary and sixty-four progress inspections, this 
shows a marked increase for drainage, farm road 
making, fencing, shelter plantation, &c. However I 
fear, now that the new Land Act has come into opera- 
tion, that landlords in future will not come forward 
(as they have hitherto done) to enable tenants to 
improve and build. 



I find there is an increasing desire to provide a <-ocd 
class of slated dwellings for the labouring class and 
in many instances the thriving farmer is doing away 
with thatched houses and offices, and building com- 
fortable and substantial farm residences. 

I have no further remarks to make with resjard to 
the district committed to my charge, except to state 
that all the works I have inspected are giving satis- 
faction to the proprietors and are being (I may say, 
in every instance) carried out well. 

The rate of labour is about the same as when I had 
the honour of last reporting, and the probability is, that 
fewer loans will be applied for this year than hereto- 
fore. 

Thomas S. Irwin, Civil Engineer. 



Counties of Armagh, Cavan, Fermanagh, Leitrim, half 
of Meath, Monaghan, half of Louth, and Westmeath. 



20th April, 1882. 



Sir, — I beg leave to report, that during the year 
ended 31st March last, I made in all ninety-nine 
inspections, eighty-nine of which were of works in 
progress, and ten were made of lands proposed to be 
improved. 

Of the pi-ogress inspections, thirty-one were made of 
farm buildings and labourers’ dwellings, and fifty-eight 
of works of laud improvement. 

In the county Armagh I made one preliminary and 
eleven progress inspections. 

In the county Cavan one preliminary and twenty- 
one progress. 

In the county Fermanagh I made six progress 
inspections. 

In the county Leitrim I made three preliminary 
and fifteen progress inspections. 

In the county Meatli one preliminary and eighteen 
progress. 

In the county Monaghan one preliminary and seven 
progress. 

In the county Westmeath three preliminary and 
eleven progress. 

Which is considerably under the number of inspec- 
tions made last year. 

The total amounts certified in the counties above- 



named are : — 



In Armagh, 

„ Cavan, . 

Fermanagh, . 

,, Leitrim, 

„ Meath (part of), 
,, Monaghan, , 

„ Westmeath, . 



On 

Bu!idln£R. 

£ s. d. 
BIG 0 0 
1,043 8 10 
415 10 4 
208 14 9 
553 7 2 
400 9 5 
53S 14 10 




554 19 5 
1.418 0 10 
1.757 10 11 
808 15 l 
889 11 8 



making a total expenditu re certified of £1 3,7 G9 6s. 1 Od. 

The number of preliminary inspections made is 
small, compared with those made during the last 
couple of years. 

Robert J. Shuuxg. 



Counties of Ca/rlow, Queen’s, Kildare , Wexford, Water- 
ford, and King' 8. 

16th April, 1882. 

Sir, — In accordance with your instructions to 
furnish a report on tho working of the Land Improve- 
ment Act within my district of inspection for the 
year ending 31st March, 1882, I beg leave to state 
that the total number of inspections during the year 
was only 74, as against 132 in the previous year. 

This falling off would appear to be principally due 
to the unsettled state of the country and the un- 
pleasant relations between the owners and occupiers 
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f |. m j < .-,3 there is very little drainage now doing 
except where the owner has the land in his own 
Lauds. Great scarcity of employment for klmm-ei-s 
is the natural result, and this is likely to continue 
, m j iucreasc except something is done to encourage 
or enforce the carrying out of such large draiuage and 
reclamation works as were heretofore done by the 
landowners who have not now the same interest in 
the improvement of land, or the some means of 
carrying out such works. 

Ibe uuprovements generally done by the occupiers 
of land have seldom given much employment outside 
the menders of their own families and the servants, 
so that such works are not to he counted on ns 
substitutes for extensive arterial or thorough drainage. 
It is also important to remember that it is often 
necessary to open outfalls through several farms in 
in order to drain low laud on another farm unfavour- 
ably situated, and in such cases the low land cannot 
!«• remuneratively drained without an amount of 
mutual assistance which cannot generally be obtained. 
This difficulty will probably be found a serious obstruc- 
tion to the execution of drainnge works bv individual 
occupiers. 

The works done during the year have all been ex- 
ecuted in the same satisfactory manner as I had the 
pleasure of reporting last year. 

James Butlek. 

County of Longford. 

Newtown Bond, Edge wort hstown, 
13th April, 1882. 

Sib, — In reply to your circular of the 28th ulto., 
requesting me to report on the working of the Land 
Improvement Act within my district of inspection, 
for the year euding 31st March, 1882, I beg to state 
that during the past year only seven land improvement 
loans have to my knowledge been applied for and 
granted in the county of Longford, the heaviest of 
them being on the estates of Colonel King-Hannan 
and Richard E. Fox, Estj., in continuation or exten- 
sion of former loans. 

Several of the relief loans have been finished and 
others of large amount are still in progress, and 
although in many instances the borrowers will be 
disappointed in getting repayment of the per-centage 
which they expected, still the works executed have 
proved and will prove of great advantage both to 
their properties and the country in general. 

I have found, in many cases, that the original plans 
and intentions of the owners could not be carried out, 
on account of the objection of the tenants to have 
their farms improved, particularly by thorough drain- 
age, consequently, they considered it better to expend 
part or the whole of the loans in main drainage and 
fencing, thereby providing good outfalls for any future 
improvements. 

I made a few inspections in the counties of Cavan, 
Westmeath, Roscommon, and Leitrim, in which, as 
well as in Longford, I found the works well carried 
out, and I also always found that any suggestions 
made by me were acted on by the superintendents. 

With the exception of one small farm house, the 
only buildings which I have inspected were on the 
properties of Lord Annaly, Colonel King-Hannan, 
and Richard E. Fox, Esq., chiefly for the repairs and 
enlargement of offices. 

William Bond, Inspector. 

Riverston, Nenagh, 

April 15th, 1881. 

Sib, — I n compliance with your circular, asking for 
“ a report of the working of the Land Improvement 
Act within my district of inspection,” to the 31st of 
March last, I beg to state that I have inspected and 
reported on 51 cases in the Co. of Tipperary, 17 in 



King's county, 2 in Galway, and 1 in Co. of Water- 
ford, from January 1881, to 31st March, 18S2. That 
of those 4 2 were for thorough and main drainage, 24 
for farm buildings and lal tourers' cottages, 3 for the 
reclamation of heathy or mountain land by the use 
of lime, and in two cases for planting extensively, 
more for ultimate profit than for u shelter.” 

I am happy t-. state that, with very few exceptions, 
I found that the loans had been well and honestlv 
expended ; and I could see, as well as hear, tlint con- 
siderable benefit had resulted from the outlay. 

It was satisfactory to observe more anxiety on the 
part of owners of property to protide better descrip- 
tion of cottage for tlieir labourers and small tenants 
than hail formerly existed ; and though circum- 
stances have occurred within the last 18 months, 
tending to check this feeling, yet I trust that they 
will not permanently retard this improvement so very 
much needed. 

The rate of wages lias not improved during the past 
year, for the farmers are not giving as much employ- 
ment as they had done ; any works of arterial drainage, 
which is much needed in some parts of the district, 
would, if shortly commenced, give employment of a 
remunerative character, and could be advantageously 
proceeded with this summer. 

James J. Poe. 



County of Gnhcuy. 

Galway, 22nd April, 1882. 

Sib, — I n compliance with the instructions of the 
Board I beg to submit the following report of the 
working of the Laud Improvement Acts in my dis- 
trict during the past year : — Within that period I have 
certified for works to the amount of f 21,878 2s. lid., 
of which sum, £1,075 17s. 0>/., was expended on 
agricultural buildings, and £20,802 os. 1 lcf. on open 
main and thorough drainage, planting, fencing, road- 
making, and reclamation. 

In addition to the above works I have made tea 
preliminary inspections, anil I have prepared plans, 
specifications, ami estimates for the works — the ex- 
penditure on which will amount to £5,625 11s. 9 d. 

The above figures indicate that, for the last year, 
nearly all the money advanced by the Board was 
expended on the improvement of the land, while but 
a small fraction of that amount was laid out on farm 
dwellings or other agricultural buildings. 

The improvement of the soil is of course a matter of 
vital importance, but there is still a great want of pro- 
per dwellings for the people to live in ; and of lute, 
little or no progress has been made in this direction. 
Some splendid and extensive works of thorough 
drainage have been canned on by Mr. Redington, of 
Kilcornau ; Mr. Dig'oy, of Moate : Mr. Lasher, of 
Eastwell ; Major Vesey, near Tuam ; and Mr. Fallon, 
of Netterville. A visit to any of these estates will 
well repay any one anxious to see good specimens of 
this kind of work. 

Mr. Fallon obtained the gold medal of the Royal 
Agricultural Society, for the superior style in which 
his thorough drainage was carried out hist season. 

Some fine works, but more in the line of open mam 
drainage, have been executed by Lord Clonbrock, Sir 
William Ross Mahon, and Sir Henry Grattan Bellew, 
on their estates in the county of Galway, Mr. 
M'Donnell of Dunmore, who obtained a loan of £10,000 
from the Board, has greatly improved his extensive 
properties in Galway and Roscommon. The works 
executed under this loan embraced almost even- 
kind of agricultural improvement, open main and 
thorough drainage, fencing, planting, road-making, 
reclamation, &c. The inhabitants of the numerous 
villages on these estates were greatly benefited by tLe 
amount of emplovment afforded from the expenditure 
of this loan, while the value of the land has been 
considerably enhanced from the judicious manner m 
which the works have been carried out 

The cheap rate at which the loans were granted in 



Printed image digitised by the University of Southampton Library- Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 



Appendix C. 

Landed 
Property Im- 
provement. 

Inspectors' 

Annual 

Reports. 




76 



APPENDIX TO FIFTIETH REPORT OF THE 



Landed 
Property Id 
proveuient. 

Inspectors' 

Annua! 

Reports. 



1879-80, has been productive <>» the greatest benefit 
to the agricultural classes in this country ; thousands 
of acres have been reclaimed and improved, and large 
districts hitherto barren have been made useful aud 
profital >le. But though a large amount of reproductive 
work has been carried out during the last two years j 
there yet remain in the west of Ireland vast districts 
awaiting the hand of man to make them fruitful and 
fertile. . , 

In a country like this, with limited mineral resources 
and but few manufactures, the prosperity and condition 
of the people must depend on the produce of the soil. 
Could the legislature but see its way to granting future 
loans on the same favourable terms as in 1879-80, in 
a few years the whole appearance of the country would 
be changed, and the vast tracts now barren and useless, 
would then “ bring forth grass for the cattle and green 
herb for the sendee of man." 

Edward Townsend, m.a., c.e. 



Land Improvement. 

Offices — No. 6G, Geovge-street, 
Limerick, 13th April, 1882. 

Sir, — In compliance with your circular I lwg to 
forward for the information of the Commissioners of 
Public Works, the following report for the year 
ending 31st March, 1882, in relation to the general 
working of the Land Improvement Acts in my 
district. 

During the year just ended, I beg to state that I 
made two preliminary and eighty-six progress inspec- 
tions, reported upon seventy-one loans, and certified 
for a total expenditure of £1G,7S8 19.?. S*/. Of this 
sum, £12,067 12s. 5 d. was expended upon land 
improvement works, which comprised main and 
thorough drainage, the construction of farm roads, 
the erection of new fences, the removal of old and 
useless ones, clearing land of rocks and stones, top 
dressing, and planting for shelter. A sum of Al-4-,7 2 1 
7s. 3d. was expended upon building works, including 
the erection of form-dwellings and out-offices, the 
sinking of wells, the improvement of existing farm- 
steadings, and the building of labourers’ dwellings. 

The total expenditure during the past year is less 
than that of the preceding one by £3,098 Is. 10</. ; 
the amount expended on Land Improvement Works 
during that year being £1,461 6s. Grf. more than 
that of the past year, and on lmilding works £1,G3G 
15s. 4tf. 

The works which I have inspected during the year 
do not call for any special remarks, as they were of 
an ordinary character. 

It will be observed by a comparison with former 
years that the number of applications made by land- 
owners for loans has been steadily decreasing ; while, 
on the other hand, I am unable to observe any 
decided desire on the part of tenant-farmers to avail 
themselves of the benefits which the Land Improve- 
ment Acts confer upon borrowers. 

It is notorious that the tide of emigration amongst 
the fanning and labouring classes has latterly much 
increased, still I cannot find that any great difference 
in the value of unskilled labour has resulted. 

Wh. Sidney Cox. 



County of Cork. 

Cork, 11th April, 1882. 

Sir,— In accordance with your directions, I beg to 
submit the following details of the working of the 
Land Improvement Acts in my district. I have 
made thirty-two progress inspections of land im- 
provements, thirteen of labourers’ dwellings and of 
farm-offices, but only three preliminary inspections ; 



[IS 3 1-82. 

showing that those who had work on hands tried 
to gee them done, but others seem to have no ereat 
inclination to begin fresh improvements. The value 
to the country of the outlay mode on relief loans at 
the low rate of interest the year before last, ii, m«\-i 
apparent particularly in wiki aud rough laud which 
hi many instances, has been improved in a very 
material manner; land in some places which never 
grew anything hut rushes mid heath now growing 
very good young grass. * 

J. T. Cornwall. 



Comity of Kerry. 

Askive Cottage, Kemnare, 

3rd April, 1882. 

Sib, — P ursuant to your instructions of the 2Sth 
ult, received late on the 1st inst., I liavo to report 
on the working of the Land Improvement Acts on 
those estates where I was directed to inspect progress 
of the works. 

There were forty-two such references for land 
improvements under the low rate of rcutclmrge, and 
fifteen for buildings under the loans before March 
18S0. The gross amount of credits given by my 
progress bills amounted to the sum of £18,492 9 a 
1 Qd. — viz., £15, -418 7s. 10c/. for land improvement, 
including £786 for limo sold to the tenants on the 
Marquis of Lansdowne’s estate in the barony of 
Glaneraugh, at 1<Z. per barrel per annum additional 
rent, and £3,704 2s. for agricultural buildings, for 
the year ending 31st March, 1882. 

Those works were situated in every barony in 
the county Kerry, but mostly in the southern half of 
the county, and I had one case comprising lands in 
the counties of Kerry aud Limerick, and £G8o in 
two nearly equal parts. 

I have not inspected any of Lord Kenmaro’s works 
during the last twelve months, but I think he must 
lie the largest borrower. The Marquis of Lansdowue 
is the next largest and his credits come to £6,914. 

The works have beeu with very few exceptions very 
well managed, and have been especially valuable in 
giving a spur to land improvement, which will not be 
forgotten, particularly where the tenants worked by 
contract at the sanctioned prices. 

There have been very few loans applied for since 
March 1881, and the expenditure has been almost 
entirely made for the purpose of accounting for the 
instalments issued since July 1880. 

There was a mistake made in 1879-80, in not 
allowing agricultural buildings under the relief loans 
of 1880-81. There would have been a great many 
labourers’ houses built under those loans. 

In the foregoing return of £3,074 there were only 
three labourers’ houses — two of them double— included. 
These were built by Mrs George Hewson, of Ennis - 
more, at Ballybunion. 

The successful working out of land improvements 
depends so completely on a sufficient supply' of 
labourers, that any legislation or advances of loans 
for promoting land improvement is quite incomplete 
without some arrangement that will encourage invest- 
ments to secure that supply, so as to raise the condi- 
tion of the Irish labourer out of his present wretched 
state. He has been better off than usual for the last 
two years, while the demand for labour exceeded the 
supply, by reason of the large expenditure for relief 
of a small distress, and a very plentiful season iu 1881, 
hut now that is all changed to a reverse, by the Land 
Law Act, 1881, causing the employment under the 
Land Improvement Acts to be suspended, the resident 
gentry to be obliged to become absentees in many 
instances, or to stay at home on reduced incomes, to 
the loss and injury of the lower class dependent on 
them for employment. 

Henry Stokes. 
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APPENDIX D. 

Landed Property Improvement Acts, 10th Vic., chap. 32, &c. 

Schedule Showing the Loans in progress, the Amounts sanctioned, and issued hr Instalments, 

with the Date of the last Order to Issue, to the 31st .March, 1S82. 



AprKSbix D. 



Landed 

Property 

Improvement 

Loans. 



NORTHERN DISTRICT. 



Fermanagh, 



















No. of i 


Applicant. 


















issued. 






















issued. 










d. 


£ 


a. 


d. 




Viscount Temple town, . 




7,0' 'll 


0 


0 


4,500 


0 


0 


n 


Ditto, 




1,170 


0 


II 


020 


0 


0 


4 


Samuel Smyth, 




233 


0 


0 


255 


0 


0 


6 


Robert J. Montgomery, . 




1,100 


0 


0 


1,030 


0 




5 


Lord Robert Montagu, . 




1,005 

1 ,!MiO 


0 


0 


305 


0 






The lit. Hon. and Rev. William 




0 


1,'JliO 


























Viscouut Mnssereene and Ferravd, 


2,000 


n 


0 


1,200 


0 


0 


3 


Robert J. Montgomery, . 




1,1,00 


0 


0 


4-0 


0 


11 


2 


William .Moore, 








0 














150 




0 


so 




0 


1 


Ditto, 




200 


0 


0 


40 


1 


0 


1 




1,000 


0 


0 


ono 


II 


0 


3 


Joshua IV. MacGeough, 




233 


0 


0 


loo 


0 


0 


2 


Mark Sctou Synuot, 




020 


0 


0 


830 




0 


5 






800 


n 


0 


>00 


0 


0 






1 00 


0 


0 


20 


n 


0 


1 


Thomas M. H. .1. Chambre, 




1,000 


0 


0 


000 


0 


0 


3 


Michael King, 




1,000 


0 


n 


900 


0 


0 


3 


Sir F. IV. Hey gate, Burt., 




1,3"0 


0 








'1 




Conolly T. M'Oansland, 




1,000 




0 


700 




0 


4 


James Acheson Lyle, 




300 


0 


0 


300 












150 


0 


0 


150 








John and Thomas Hart, 




000 


0 


0 




0 


0 


5 


Samuel John Keith, 




300 


0 


0 














100 


0 












Pierce Crosbie, 




400 


n 


0 


no 








Richard James C. Young. 




1,000 


0 


0 








1 






475 


0 
















173 


0 


0 














100 


0 






0 










180 


0 


0 


120 


0 


0 








370 




0 




0 






Thomas Tm-rona, . 




200 


0 


0 














11)0 












1 


Rev. John Lyie, 




200 


0 


0 


120 


0 


0 




William Thompson, 




300 


0 


0 








2 






200 


0 


0 










William Thompson, 
John Archibuld, 




2O0 


0 


0 












180 


0 


0 














4,000 


0 


0 


1,500 

8,000 


0 


0 


3 






0,730 


0 


0 








P. J. Doyne, . 




100 


0 


0 


80 


0 




* 






1,500 


0 


0 








i 






3,000 


0 


0 








2 






135 


0 


0 








2 


Sir S. H. Hayes, Bart., . 




1,500 


0 


0 














130 


0 
















500 


0 


0 










Lord Bishop of Derry and Rnpboe, 


260 


0 


0 


200 








Thomas Bailer Stoney, . 




300 


0 
















1,000 


0 


0 














165 


0 


0 














200 


0 


0 


200 


0 




5 


Samuel Thompson, 




500 


0 


0 














820 


0 


0 










Jane M. Doherty, . 




400 


0 


0 










Robert Rogers, 




163 


0 


0 


165 






G 


Robert G. Montgomery, 




715 


0 
















100 


















100 


0 


0 










Henry Coane, 




100 


0 


0 














100 


0 


0 














3,000 


0 


0 










Earl of Erne, 




3,000 


0 


0 








1 






630 


0 


0 


mo 


0 


0 


4 


J. Grey Vesey Porter, . 




2,040 

100 


0 

0 


0 

0 


80 


0 


0 


1 






300 


0 














200 


0 


0 














250 


u 


0 


150 












520 


0 


0 














130 


0 


0 














530 














The Earl of Enniskillen, 




250 


0 


0 














300 


0 


0 








1 


William Moore, 




150 


0 


0 








John C. M‘Causland, , 




100 


0 


0 











Date of last Order 



August, 1570. 

13 November, 1*73. 
17 Mar, 1591. 

7 January, 1S52. 

21 .Inly, 1880. 

10 July, „ 

30 August, 1831. 

3 February, 1852. 
!0 November, 1881. 
2 February, 1852. 

1-1 „ „ 

:> January, 1875. 

4 May, 1531. 

24 March, 1832. 

14 December, 1851. 

4 „ 1850. 

1 July, 1851. 

25 August, 1875. 

8 October, 1650. 
lii August, 1881. 
1> February, „ 

14 December, 

28 July. „ 

12 April, „ 

10 November, „ 

10 April, 1880. 

10 March, ls91. 

14 May, „ 

14 „ 

25 February, 1532. 

22 September,! SSI. 

11 Julv, 

13 March, 18'2. 
27 June, 1551. 
21 December, ,, 

31 March, 1552. 
17 November, 1531. 
31 

20 March, 1852. 

25 September, 1873. 

2 December, 1874. 

23 February, „ 

14 December, „ 

3 November. 1373. 
3 March, ' 1578. 
2 April, 1860. 

21 January, 1872. 

1 0 October, 

1 1 June, 

20 August, 

13 September, 

14 June, 

13 September, 

2 July, II 
10 December, _ 

12 Aucust, 

23 



1881. 



1SS1. 



10 September, „ 

18 November, „ 

21 October, „ 

IS February, 1SS2. 
12 November, 1851. 
25 January, 1882. 
10 February, „ 

22 August, 1876. 

25 June, 1879. 

3 February, 1881. 
9 June. 1580. 
7 February, 1881. 

24 November, 1580. 

10 September, „ 

21 March, 1881. 

11 February, „ 

26 April. „ 

14 December, „ 

4 May, » 

10 November „ 



L 2 
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(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 



Appendix D. 
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Property 

Improvement 

Loans. 



NORTHERN DISTRI CT — con tinned. 



Date of lail Order 
to Issue. 



Applicant. 



0 January, I877 

14 .. I3«3* 

- May, 1881. 

11 » 1880. 

23 December, „ 

15 September, 1681. 
13 A m; 11st, n 

1 1 February, „ 

6 October, „ 

24 September, „ 
24 March, 1682. 
10 November, 1680. 
28 January, 1882. 



Guordiau of Hugh Gore, 
George S. Mansfield, 

William F. Black, . 

William A. Gnnoing, 

The Duke of Abercorn, . 

Robert William Lowry, . 

The Rev. John F. Maguire, . 
James Greer, 

Bernard Donnelly, 

John Corry, .... 
Henry James MacFarlane, 

John M-Ltroon, . 

Richard Black, 

The Rep. Body of the Church 
Ireland, .... 
John Simpson, 

John G. Bowen, . 

Robert William Lowry, . 

John M‘Larnon, . 

George J. Anderson, 



23 May, 

8 November, 
30 March, 
l~ February, 



William and Samuel R. Magill, 
George C. Lcndrum, 



7 June, 1878. 
3 September, 1681. 
30 January, 18S0. 
9 June, 1881. 
3 September, „ 
19 November, 1880. 
3 March, 1832. 
1 August, 1681. 
0 September, „ 
27 „ 



John Harrison, 

Earl Aunesliy, 

William B. Forde, . 
Viscount Bangor, . 

Robert Narcissus Batt, . 
John Harrison, 

Sir Thomas Bateson, Bart., 
Earl Annesley, 

Ditto, 

Richard D. Harrison, . 
William James Hall, 



MIDLAND AND EASTERN DISTRICT. 



E. J. Saunderson, . 

William Hague, 

Earl Annesley, 

The Earl of Laoesborougb, 
The Marquess of Headfort, 
Ditto, 

Andrew Duignan, . 

Peter M'Aulay, 

Alexander Nesbitt, 

Edward James Saundorson, 
Andrew Gilligan, . 

Hugh Kidd Simpson, . 



D April, 1879. 
21 January, 1881. 

17 Deeember, „ 

20 August, 1390. 

10 October, 1881. 

11 June, 1880. 
20 April, 1861. 

8 September, „ 

18 December, I860. 

18 October, „ 

12 .. 

17 May, 1881. 

19 October, 1880. 

18 August. 1861. 

12 June, 1, 

23 November. „ 

14 „ 1. 

24 October, ,, 

26 „ » 



Andrew Gilligan, . 

Henry S. Singleton, 

Somerset H. Maxwell, . 

James Sloane, 

Nicholas M'Kenna, 

Joseph Reilly, 

George de la Poer Boresford, 

W. Ancketill, .... 

Ditto, .... 
Thomas Jackson, . 

William F. de V. Kane, . 

Lord Rossmore, . 

Rbv. John C. Quinn, 

Alexander Montgomery, . 
Mary Anne M. Ker, 

Ditto, 

Viscount Massereene and Ferrard, 
Ditto, . . , 

Ditto, 

Edward Tipping, . 

Visoount Massereene and Ferrard, 
Ditto, 

Ditto, 

Ditto, 

Lord Bellew, .... 
Baron Louth, . . 



Monaghan, 



17 August, 

3 July, 

11 April, 

0 July, 

27 June, 

23 April, 

17 August, 

3 December, 



26 March, 

4 October, 
26 January, 
26 June, 

26 January, 
16 May, 

31 August, 
14 May, 

7 April, 

4 January, 
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Amount 

sanctioned. 


Amount 

issued. 


No. ol 
In- 

stalraent- 




£ 


a. 


J. 


£ 


s. 


d. 






1,615 


0 


0 


1,440 


O 


(1 


4 




100 


0 


0 


100 


0 








8110 


0 


0 


640 


0 


0 


4 




1,200 


0 


0 


900 


0 


0 


4 




1,675 


0 


0 


945 


0 


0 


3 




1,6110 


0 


0 


1,280 


0 


0 


4 




500 


0 


0 


400 


(1 


O 


4 




4n0 


0 


0 


320 


0 


II 






100 


0 


0 


60 


0 


0 


4 




525 


0 


0 


420 


0 




4 




300 


0 


0 


120 


0 


0 


2 




100 


0 


0 


40 


0 


0 


2 




130 


0 


0 


120 


0 


" 


4 


1 


120 


0 


0 


120 


0 


0 


0 




250 


0 


0 


150 


0 


O 


3 




100 


0 


<■' 


80 


0 


0 


4 




l,r,00 


O 


0 


400 


0 


0 


1 




200 


0 


0 


100 


0 


0 






100 


0 


0 


100 


0 


0 


0 




200 


0 


0 


120 


0 


0 


3 




000 


0 


0 


130 


0 


0 


1 




ISO 


0 


0 


30 


0 


0 


1 




4,000 


0 


0 


2,300 


0 


0 


5 




2,500 


0 


0 


1,000 


0 


0 


4 




1,050 


0 


0 


1,650 


0 


0 


0 




1,600 


0 


0 


1,900 


0 


0 


5 




500 


0 




300 


0 


0 


3 




1,390 


0 


0 


1,100 


0 


0 


4 




1,100 


0 


0 


1,100 


0 


0 






2,995 


0 


0 


3, 1195 


0 


0 


(i 




500 


0 


0 


500 


0 


u 


5 




ISO 


0 


0 


30 


0 


0 


1 




1881 - 82 .] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 
MIDLAND AND EASTERN DISTRICT — continued. 



William Bond, 

M. O'Donnell, 

Lord Annoly, 

A. W. Shirley Boll, 

Francis J. M'Donogb, 

William Bond, 

Adelaide M. Archdall, 

Ditto, 

Ditto, 

John Shuldham, . 

Sit George R. Fetlierston, Bart., 
Algernon W. B. Grenville, 
Edward B. ICiug-Harman, 

John Samuel Galbraith, 

Robert Blackall, . 

George Krrington, 

Margaret Annie Barbor, 

Patrick Hynes, 

Edward M. O’Ferrall, 

John H. Roper, 

Henry Grier, 

Edward M'Cabe, . 

John Casey, . 

Edward R. King-1-1 arman, 

Ditto, 

Richard E. Eox, . 

Ditto, 

Earl of Longford, . 

William H. A. Wilson-Slator, 

Sir George R. Fetherston, Bart., 



The Marquess of Headfort, 

John Maguire, 

James L. Naper, . 

Lord Langford, 

Nugent T. Everard, 

Ditto, 

Lord Langford, 

Bichard Donaldson, 

Lord Langford, 

Thomas St. George Pepper, 
Robert H. Metgc, . 

William N. Waller, 

William A. Barnes, 

George Plunkett, . 

James L. Naper, . 

Robert 0- Wade, . 

The Marquess of Lansdotvne, 
Robert H. Metge, . 

Ditto, 

The Hon. Hercules L. B. Rowley, 
William A. Barnes, 

Michael Smith, 

Viscount Massereene, . 

William E. Smyth, 

William A. Barnes, 

The Marquess of Lausdowne, 

W. A. Baitersby, . 

David Trotter, 

James Lennox Naper, . 

Patrick J. Diume, . 

John Williamson, . 

The Marquess of Lansdowne, 

The Earl of Mayo, 

The Marquess of Lansdowne, 
William Tuthill, . 

John Robert Taaffe, 

William Albert Egan, . 

Viscount Netterville, 

William A. Maher, 

Charles R. Hamilton, 

Stephen H. Smith, 

Farrell O’Reilly, . 

Charles R. Hamilton, . 

William M'Kay, 

Philip Cahill, 

John P. Hanly, 

Ellen S. Snell, 

Marquess of Lansdowne, 

William Peter Garnett, . 



Rev. T. T. Gray, . 

E. Armstrong and others, 
Samuel A. Reynell (Rep. of), 
Ditto, 

G. A. Rochfort-Boyd, 

Ditto, 

-Bridget Colgafl, - . 



Amount 

sanctioned. 


Amount 




| In- 
stalments 


M 


, 


d. 


2 




J. 




000 




0 


mo 


0 


0 


4 


133 


0 


0 


136 


0 


0 


(1 


500 


0 


0 


330 


0 


0 


3 


30(1 


0 


0 


180 


0 


0 




330 


0 


0 


300 


0 


0 




2011 


0 


0 


200 


0 


0 


5 


2,590 


0 


0 


2,000 


0 


0 


4 


3,020 


0 


0 


2,500 


0 






2,400 




0 


1,960 


0 


0 


4 


300 


0 


0 


3(10 


0 


u 


3 


3,700 


0 


0 


1,500 


0 


0 


3 


1,400 


0 


0 


1,183 


0 




0 


1,030 


0 


0 


1,050 


0 


0 




7(10 


0 


0 


700 


(1 


0 




990 


O 


0 


570 


0 


0 


3 


100 


0 


0 


100 


0 


0 




330 


0 


0 


350 


(1 


0 




210 


0 


0 


120 


0 


0 


.1 


373 


0 


0 


370 


0 


0 


5 


345 


0 


0 


200 


0 


0 


4 


10(1 


0 


0 


00 


0 


0 


3 


200 


0 


0 


80 


0 


n 




170 


0 


0 


30 


0 


0 


l 


3,310 




0 


300 


0 


0 


1 


1,700 


0 


0 


340 


0 


n 


1 


1,250 


0 


0 


730 


0 


0 


3 


1,240 


0 


0 


240 


0 


0 


1 


550 


0 


0 


110 


0 


0 




150 


0 


0 


30 


0 


0 


1 


350 


0 


0 


50 


0 


0 


1 


500 




0 


500 


0 


0 


3 


400 


0 


0 


240 


0 


0 


3 


2,240 


0 


0 


2,225 


0 


0 


5 


863 


0 


0 


305 


0 






400 


0 


0 


320 


0 


0 


4 


1,850 


0 


0 


1,830 


0 


0 


5 


500 


0 


0 


480 


0 


0 


4 


430 


0 


0 


450 


0 


0 


5 


550 


0 


0 


550 


0 


0 


3 


1,205 


n 




1,250 


0 


0 


3 


700 


0 


0 


300 


0 


0 




800 


0 




460 


0 


0 


3 


350 


0 


0 


330 


0 


0 


5 


300 




0 


300 


0 


0 


0 


1,200 


0 


0 


1,250 


0 


0 




550 


0 


0 


000 


0 


0 




230 


0 


0 


230 


0 


0 


0 


0(55 




0 


520 


0 


0 


4 


200 


0 


0 


50 


0 


0 


1 


1,045 


0 


0 


1,000 


0 


0 


5 








180 








225 






225 


0 


0 


3 


100 


0 


0 


160 


0 


0 




800 


0 


0 


70 


0 


0 




110 


0 


0 


CO 


0 


0 




COO 


0 


0 


240 


0 






175 


0 


0 


105 


0 












100 


0 






450 




0 


430 


0 


0 




500 




0 


300 


0 






300 


0 


u 


ISO 


0 












205 








1,040 




0 


1,300 


0 


0 








0 


280 


0 




4 






0 


300 


0 




5 






0 


ISO 


0 


0 










120 


0 












200 


0 


0 






0 


0 


590 


0 


0 








0 


223 






5 








195 


0 










0 


200 


0 










0 


120 


0 




4 






0 


180 










0 


0 


10 


0 












110 










0 


0 


240 


0 






1,100 




0 


1,100 








473 


0 


0 


286 






3 








065 


0 


0 


0 




0 


0 


100 


0 








0 


o- 


•000 










0 


0 


•240 












0- 


-200 










0 


0^ 


■400 








-too 


0 


0 » 


•100 









Landed 

Property 

Improvement 

Loans. 



14 

11 October, 1870. 
8 March, 1882. 

0 September, 1880. 

15 August, 1881. 
10 September, „ 

15 June, „ 

22 March, 1880. 

12 October, „ 

23 December, „ 

3 September, 1881. 
20 June, 1880. 

13 February, 1892. 
0 „ 1881. 

20 August, „ 

7 January, 1882. 

27 June, 1881. 

1 March, 1883. 
33 February, „ 

28 January, „ 

10 November, 1881. 
3 December, ., 

*0 „ „ 

23 February, 1382. 
30 January, „ 

3 February, „ 

3 » „ 

27 March, 

0 April, 1877. 
3 November, 1870. 

18 September, 1877. 
23 July, „ 

11 January, 1879. 

8 September, „ 
20 July, 1878. 
11 August, 1870. 

11 July, 1878. 
10 Jauuarv, 1882. 

04 ., 1880. 

8 September, „ 

12 December, 1878. 

1 September, 1879. 

20 October, „ 

19 November, „ 

3 August, 1861. 
3il May, 3880. 

22 December, 1879. 

21 May, 1880. 
18 March, 1861. 

14 April, ,, 

26 January, „ 

7 M arch , 1880. 

13 November, „ 

12 August, 1881. 
12 „ 1880. 

1 „ 1SS1. 

18 December, 1880. 

13 August, 1381. 

4 February, 1382. 

0 August, J880. 

9 November, 1881. 

23 March, 1382. 

4 „ 1881. 

14 November, „ 

14 June, „ 

14 October, „ 

21 „ 

10 „ 

20 February, 1882. 
10 „ » 

4 October, 1881. 
9 February, 1832. 

22 March, „ 

11 November, 1881. 
10 „ 

13 March, 1882. 



20 June, 1677. 

23 October, 1876, 

03 December, „ 

30 „ » 

27 April, 1878. 

26 „ » 

19 July, » 
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APPENDIX TO FIFTIETH REPOET OF THE [1881-82. 
(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 
MIDLAND AND EASTERN DISTRICT — continued. 



Artliui S. Upton, . 

Sir Richard G. A. Levinge, Bart. 
The Karl nf Longford, . 

William L. D. Mi-ares, . 

John J. Nugent, . 

Michael Kelly, 

William L. D. Menres, . 

Baron Kilraainc, . 

Thomas James Smyth, . 

Lady Katherine A. Buchanan, 
John Seally, . 

Sir John Ennis, Bart., . 

Lady Katherine A. Buchanan, 
George Augustus llochfort-Boyd, 
Mmgaret Fleming, 

Hubert William A. Holmes, 

John Fctherston-Haogh Lowry, 
Thomas Abraham Costello, 
William H. Gray, . 

William Benjamin Digby, 

Ditto, 

St. Lawrence R. M. 1'ighe, 
Trustees of Sir William Johns 
(deceased), . 
laurice Hegarty, . 



Malaria S. Hussey, 

E. P. Brenan, 

The Hon. Sophia Hely-Hutcbinsi 
James Harvey, 

Matthew J. Corbally, 

Austin D. Cooper, . 

James Alexander Hamilton, 
Marin Cnffe, . 

The Earl of Howth, 

Alexander Kirkpatrick, . 

The Earl of Howth, 

Henry Thomas Finlay, . 

The Earl of Howth, 

William C. Roper, . 

Francis Fitzgerald, 



B. Fitzpatrick, 

George F. Brooke, 

Denis Dtinne, 

The Duke of Leinster, . 

Sir Gerald G. Aylmer, Bart., 
Patrick Colgan, 

Christopher Rynd, 

Francis N. Wogan-Browne, 
The Misses Kennedy, . 
William Blacker, . 
Christopher Rynd, 

The Duke of Leinster, . 
William Robert Brereton, 
The Marquess of Drogheda, 
The Earl of Mayo, 

William Thomas Thompson, 
The Marquess of Drogheda, 
The Duke of Leinster, . 

The Marquess of Drogheda, 
Ditto, 

John C. Murphy, . , 



James Smallman, . 

W. M. Strong, 

Ditto, 

Rev. W. Delany, Rev. N. 

and Rev. J. J. O'Callaghan, 
George Jackson, . 

William P. H. L. Vaughan, 
Peter H. Thompson, 

William Fitzwilliam Burton, 
Thomas Longworth Dames, 
Richard Wilson Gamble, 

Ditto, 

Michael Garahy and Eliza Hynes 
Thomas Longworth Dames, . 
The Earl of Rosse, 

Ditto, 

Frederick B. Denning, . 
Thomas L. Dames, . 

Robert Cbawner, . 

Gerald D. Eyre, . 

Laurence B. Molloy, . 

Ditto, , 



i Amount 

J sanctioned. 


Amount 




No. or 

in- 

stalments 




£ 


*. 


d. 


£ 


s. 


d. 






100 


0 


0 


00 


0 


0 


3 




350 


0 


0 


140 


0 


0 


2 




1,500 


0 


0 


300 


0 


0 


1 




G50 


0 


0 


2C0 


0 


0 


2 




1,150 


0 


0 


020 


0 


0 


4 




100 


0 


0 


150 


0 


<> 


6 




500 


0 


0 


200 


0 


0 






G00 


0 




(100 


0 


0 






400 


0 


0 


210 


0 


0 


3 




130 


0 


0 


130 


0 


0 


11 




100 


0 


0 


100 




0 


a 




200 


0 


0 


05 


0 


0 


i 




no 


0 


0 


110 


0 


0 


G 




1,000 


0 


0 


600 


0 




3 




100 


0 




HO 


0 


0 


4 




500 


0 


0 


100 


0 


II 


1 




400 


0 


0 


80 


0 


0 


1 




200 


0 


0 


100 


0 


0 


4 




210 


0 


0 


120 


0 


0 


3 




130 


0 


0 


20 


0 


0 






105 


0 


(1 


40 


0 


II 


2 




100 


0 


0 


loo 


0 


0 


5 




500 


0 


0 


100 


0 


0 


1 




600 


0 


0 


100 


0 


0 


1 




356 


0 


I! 


210 


0 


0 


3 




270 


0 


0 


200 


0 


0 


t 




490 


n 


0 


475 


(1 


0 






350 


0 


0 


350 


0 


0 


5 




150 


0 


0 


no 


0 


0 


3 




GG0 


0 


0 


0(10 


0 


0 


G 




400 


0 


0 


400 


0 


0 


0 




200 


0 


0 


120 


(1 


0 






950 


0 


0 


900 


0 


0 


5 




900 


0 


0 


000 


0 


o' 






275 


0 


0 


275 


0 


0 


5 




230 


0 


0 


230 


0 


(1 


(1 




210 


0 


0 


10(1 


0 


0 


4 




100 


0 


0 


20 


0 


0 


1 




150 


0 


0 


120 


0 


0 


4 




250 


0 


0 


250 


0 


0 






1,000 


0 


0 


1,000 


0 


0 






1,000 


0 


0 


400 


0 


0 


2 




5,000 


0 


0 


5,000 


0 


0 






000 


0 


0 


3(10 


0 


0 






900 


0 


0 


7 G(1 


0 


0 






435 


0 


0 


340 


0 


0 


4 




3,500 


0 


0 


3,000 


0 








500 


0 


0 


300 


0 


0 






1,130 


0 


0 


230 


0 


0 






200 


0 


0 


200 


0 


0 


5 






0 


0 


525 


0 


0 








0 


0 


SO 


0 








100 


0 


0 


20 


0 


0 






9(10 


0 


0 


900 


0 


0 








0 


0 


30 


0 








200 


0 


0 


40 


0 








0,215 


0 


0 


5,000 


0 








250 


0 


0 


50 


0 








180 


0 




30 


0 








1,180 


0 


0 


230 


0 


0 


1 




270 


0 


0 


260 


0 








350 


0 


0 


140 


0 








100 


0 


0 


40 


0 


0 


2 




500 


0 


0 


400 










100 


0 


0 


100 


0 








300 




0 


180 










200 


0 


0 


100 


0 










0 


0 


100 


(1 












0 


330 










200 


0 


0 


40 












0 


0 


240 


0 












0 


320 












0 


0 












1,300 


0 


0 


520 


0 










0 


0 












1,000 


0 


0 


200 












0 


0 


240 












0 


0 














0 


0 


80 












0 


0 


20 













0 


0 


30 


0 


0 


1 



G August, 1870. 
1 1 May, lego. 
10 July, 1870. 
4 December, „ 
20 June, 188 L 
1 September, 1870. 

20 January, 1881. 

21 February, „ 

8 November, „ 

22 April, 1881. 

2!) October, 1880. 
24 June, „ 

13 April, 1881. 



12 



30 June, „ 
l'J February, 

24 March, „ 
16 June, 

16 July, „ 

6 September, „ 

20 March, 1882. 

21 December, 1881. 



10 February, 1892. 



16 January, 1877. 
19 June, 1870. 
31 December, 1877. 
13 January, 1881. 
6 September, 1870. 



13 February, 1882. 



13 



14 November, 1881. 
1 G September, „ 

1 February, 1882. 
29 March, „ 

1 4 November, 1881. 
8 October, „ 

0 March, 1882. 



2 September, 1876. 
OJune, „ 

1 January, 1870. 

3 March, 1882. 

1 May, 1881. 

7 April, 1880. 



1881. 



3 May, 

0 April, 

2 „ 1880. 

0 July, „ 

C October, „ 

3 December, ,. 

7 October, „ 

5 August, 1881. 

8 November, 1880. 

0 December, „ 

3 January, 1882. 
OJune, 1881. 
3 July, ,i 

1 December, „ 



16 June, 1876. 

6 August, 1877. 



21 



1879. 



7 March, 

29 July, 

11 February, 1880. 
16 August, 1870. 

1 September, 1880. 

2 June, » 

28 September, 1880. 

fl December, 1881. 
10 September, „ 
25 November, 1880. 
18 August, 1881. 
15 March, » 



28 



8 October, » 

10 August, „ 

31 December, „ 
24 January, 1882. 
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1881 - 82 .] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 



MIDLAND AND EASTERN DISTRICT — continued. 



.Hubert G. Cosby, . 

Sir J. Allen J. Walsh, Bart., 
Ditto, 

Francis 1*. Dunne, . 

R. G. Cosby, . 

Sir A. C. Weldon, Bart., 
Viscount De Vesci, 

Robert Staples, 

George Betts, 

Karl Stanhope, 

Sir John A. J. Walsh, Bart., 
Samuel Edge, . 

Maxwell C. Close, . 

The Very Rev. Arthur Moore, 
John Dallas Edge, 

Elizabeth Idonea Thomas, 
Thomas Carroll, . 

Lord Castletown, . 

Henry Moore, 

Robert Goilolpliin Cosby, 



Viscount De Vesci, 

John George Adair, 
Viscount De Vesci, 

Ditto, 

Williara Edge, 

Marquess of Lausdowne, 
John L. Bland, 



The Burou De Robeck, 
Edward S. Bayly, . 

R. R. Wingfield, . 

Joint Freeman Nuttoll, 

The Earl of Carysfort, 

The Earl of Meath, 

Ditto, 

The Earl of Wicklow, 

The Earl of Carysfort, 

The Earl of Wickldw, 

The Earl of Meath, 

Ditto, 

The Earl of Wicklow, 

The Earl of Carysfort, 
John O'Brien, 

James S. Tighe, . 

Edward S. Bayly, . 

The Earl of Carysfort, 
Thomas Joseph Nolan, 
Meade Caulfield Deunis, 
Viscount Monck, . 

The Rev. Samuel Hayman, 
The Earl of Carysfort, 
James Henry Mitchell, 
Morler Stratford T. Deni 
John Jackson, 

Earl of Carysfort, . 

William ft. La Touche, 



Arthur Kavanogh, 

The Earl of Corn-town, 
R. Clayton Browne, 
Forbes Watson, 

Sir Thomas P. Butler, 
Lord Rathdonnell, 
Edward Croghan, . 
Denis W. P. Borasford, 
Elizabeth M. Watson, 
Anna Young, 

Hemy Mill Bunbury, 
Robert Watson, 

Hardy Eustace, 

Anna Young, 

James Ashmore, . 
Philip C. Newton, . 
Philip J. Newton, . 



The Earl of Desart, 

Lorenzo N. Izod, 

Maurice Kelly, 

Henry C. Houghton, 

James Aylward Kearney, 

Gusttvus Bloomfield, 

Margaret Reade, . 

Lora Louth, . 

Hon. i Very Res. De&n of LUmore, 



Amount 

sanctioned. 


Amount 




No. of 
In- 
stalment! 


1 Date of last Order 

to fisne. 


£ 

4,000 


0 


d. 


£ 

3,000 


(J 




0 


21 July, 1877. 


1,200 


0 




720 


0 


n 


3 


17 May, 1870. 


1 150 


0 


0 


00 


0 


0 


3 


2,300 


0 


0 


2,300 


0 


0 


5 




3,000 


0 


0 


2,500 


0 


0 


5 


0 July, 1879. 














0 


0 January, 1882. 


















000 


0 


0 


500 


0 


0 


4 


20 March, 1881. 


100 


0 


0 


10(1 


0 


0 




6 June, 1870. 


970 


0 




570 


0 


" 


3 




200 


0 


0 


200 


0 


II 


5 


10 September, „ 








soo 


0 


0 


4 


20 January, Hsl. 
















5 August, lOtO. 








100 




0 


3 


20 February, „ 
















10 August, „ 


200 


0 


0 


1U0 


0 


0 


4 


17. Tune, 1881. 


200 


0 


0 


200 


0 


0 




25 September, 1880. 


1,500 


II 


0 


coo 


0 


0 


2 




033 


0 


0 


420 


0 


0 


4 


0 September, 1881. 








200 




0 


1 


18 ., 1880. 


180 




0 


30 


0 


0 








0 


0 


290 


0 


0 






030 


0 


0 


200 


0 


0 




8 September, „ 


200 


0 




40 


0 




1 


23 May, „ 

20 February, 1883. 


1,000 


0 


0 


4O0 


0 


0 


2 


350 


0 


0 




0 


0 


1 


28 December, 1881. 


105 


0 


0 


35 


0 


0 


1 


20 March, 1882. 


800 


0 


0 


510 


0 


0 


3 


9 June, 1875. 


150 


0 


0 


90 


0 


0 


3 




100 


0 


0 


fcO 


0 


0 


4 


13 April, 


150 


0 


0 


120 


0 


0 


4 


2 February, 1877. 


0,800 


o 


1- 


3,000 


0 


0 


C 


1 July. 1870. 


1,085 


0 


0 


1,000 


0 


0 


4 




3,120 


0 


0 


1,085 


0 


0 


4 


10 November. ,, 


5,000 


0 


0 


3,000 


0 


0 


0 


1 * June, „ 


2,000 


0 


0 


(140 


0 


0 


2 


24 August, 1877. 


2,000 


0 


0 


2,000 


0 


0 


4 


25 June, 1873. 


2,000 


0 


0 


2.535 


0 


0 


0 


l(i November, 19*1. 


3,100 


0 


0 


3,000 


0 


0 


0 


10 September, 1880. 


0(10 


0 


0 


TOO 


0 


0 


4 




1,850 


0 


0 


1,480 


0 


0 


4 


12 Mav, 1881. 


200 


0 


0 


200 


0 


0 


5 


0 December, 1879. 
2!l December, „ 


2,540 


0 


0 


500 


0 




l 


250 


0 


0 


250 


0 


0 


5 


2 „ 1$90. 


220 


0 


0 


220 


0 


0 


5 


10 September. 1881. 


100 


0 


0 


40 


0 


0 




14 Mav, 1980. 


330 


0 


0 


195 


0 


0 


3 


21) August, „ 


350 


0 


■ 


350 




0 


5 


2* June, lflsl. 


100 


0 


0 


CO 


0 


0 


3 


LG February. „ 


1,100 


0 


0 


220 


0 


0 


1 


20 November, 1380. 


340 


0 


0 


300 


0 


0 


5 


21 February, 1681. 


800 


0 


0 


100 


0 


0 


1 


11 March, „ 


300 


0 


0 


70 


0 


0 


1 


10 May, „ 








300 


0 


0 


3 


11 October, ,, 


200 


0 


0 


80 


0 


0 


2 


0 February, 1882. 


1,000 


0 


0 


7G0 


0 


0 


2 


23 April, 1670. 


200 


0 


0 


120 


0 


0 


3 


20 April, 1678. 


015 


0 


0 


3*0 


0 


0 


3 


20 September, „ 


150 


0 


0 


00 


0 


0 


3 


11 November, „ 


1,005 


0 


0 


000 


0 


0 


0 


18 February, 1892. 


300 






300 


0 


0 


5 


3 January, „ 


500 


0 


0 


300 


0 


0 


3 


14 April, 1881. 




(1 




150 


0 


0 


3 


13 Ociober, 1880. 








50 


0 


0 


1 


20 May, 1891. 






0 


300 


0 


0 


2 


19 October, „ 


2,270 


0 


0 


1,150 


0 


0 


3 


7 January, 1962. 








200 


0 


0 


0 


19 April, 1991. 




0 




400 


0 


0 


4 


27 August, 1890. 








200 


0 


0 


5 


27 November. „ 








320 


0 


0 


* 


14 January, 1881. 








100 


0 


0 




12 October, „ 


230 


0 


0 


230 


0 


0 


0 


7 March, 1882. 








405 


0 


0 


c 


13 JuIt, 1976. 








120 


0 


0 




24 ., 1877. 








(JO 


0« 0 


3 


11 November, 1879. 








255 


0 


0 




20 Ociober, 1881. 








220 


0 


0 


4 


18 March, „ 








80 


0 


0 


1 


28 January, „ 








150 


0 


0 


5 


20 August, „ 










0 


0 


3 




100 


0 


0 


211 


0 


0 


l 


12 November, „ 
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APPENDIX TO FIFTIETH KEPOfiT OF THE [1881-82. 



Loaded 

Pr-.J-TtV 

IxproTtstsat 



(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 
MIDLAND AND EASTERN DISTRICT — continued. 



Applicant. 


Amount 

sanctioned. 




tXT 




No. of 
In- 

stalments 


J. E. D. Blake 


£ 

810 


0 


<1. 

0 


£ 

320 


0 


d. 

0 


0 


Viscount Monck, .... 


700 


0 


0 


700 


0 


0 


0 




200 


0 










1 




2,540 


0 


0 


2,000 


0 


0 


4 


Thomas Braddell, .... 


t-00 


0 


0 


ICO 


0 


0 


1 




780 


0 


0 


300 


0 


0 


2 




MO 


0 


0 


300 


0 


0 


3 




400 


0 


0 


240 


0 


1' 


3 




1,400 


0 


0 


3S0 


0 


0 


2 


Earl of Conrtown, .... 


140 


0 


0 


20 


0 


0 


1 


Ditto, .... 


260 


0 




60 


0 


0 


1 



3 August, 

24 „ 

29 June, 

29 May, 

23 October, 

27 February, 
27 September, 
27 January, 

2 March, 

29 December, 
7 February, 



1889. 

1882. 

1881. 

1889 . 



WESTERN DISTRICT. 



E. H. Cooper, 

Robert Ornic, 

E. H. Cooper, 

E. R. King Harniau, 

Ditto, 

The Right FJon. S. W. Flanagan, 
John Ferdinand Hugh Taaffe, 
Arthur French, 

James Ormsby, 

James Willoughby Bond, 
Thomas Hitchcock Williams, 
Hugh H. MacDermott, . 



S. W. F. Kenny, 

Peter D. Browne, 

F. H. Armstrong, 

Thomas Tighe, 

Edward Rush, 

Anne Gihlea, . 

Ditto, 

S. W. F. Kenny, 

R. V. Stoney, 

Thomas Tighe, 

G. H. Dnndas, 

The Lady Oranmore, 

The Lord Oran more aud Broi 
Edward Rush, 

Charles M. Coyne, 

Walter M. llurke, 

Tiie Lord Oranmors and Bro\ 
Robert V. Stoney, . 

John Ormsby, * . 

Dominick A. Browne, . 
Francis Henry Armstrong, 
John C. Walshe, . 

Colonel R. A. Logan, 

James C. MacDonnell, . 

N. P. Simes, . 

Maria Coyle, . 

Thomas Scott, 

Sir George Clendening O'Don i 
William 0. M'Cormick, . 
William W. Roberts, 

Martin Stanton, 

John Trench, 

Nicholas M. Handy, 

John O'Donnell, 

John Trench, 

Michael F. Treston, 

Patrick Mnran, 

Nicholas M. Handy, 

John Roes Foord, ’. 

William H. Bourke, 

Anne M. Thompson, 



Andrew S. Kirkwood, 

Ditto, 

James Patrick Maguire, 

Patrick Taaffe, 

Ditto, 

Patrick Balfe, 

E. R. King-Harman, 

Ditto, 

James Kelly, ... 

The Guardians of William J. Talbot! 
a minor, 

Thomas Flannery, 

Susan Elizabeth Magrath and e! 
Jane Magrath, . 



3,730 


0 


0 


3,000 


0 


0 


0 


8 December, 1878. 


300 




0 


300 


0 


0 


0 


10 Julv, 


3,000 


0 


0 


3,000 


0 


0 


0 




000 


0 


0 


340 


0 


0 


3 


30 September, 1879. 


















235 






90 


0 






1 April, I860. 












0 


0 


4 February, 1881. 














1 


6 April, 1880. 










0 


0 




10 February, 1882. 






0 


80 


0 


1) 


2 


10 October, 1881. 


1,1100 


0 


0 


200 


0 


0 


1 












0 


0 


4 


10 October, 1881. 


450 


0 


0 


360 


0 


0 


4 


24 February, 1880. 














5 




D00 


0 


0 


300 


0 


0 


3 




700 


0 


0 


500 


0 


0 


4 




2,000 


0 


0 


1,000 


0 


0 


4 




140 


0 


0 


75 


0 


0 


3 




200 


0 


0 


100 


0 


0 


2 




200 


0 


0 


80 


0 


0 


2 


2 May, 1870. 


905 


0 


0 


3C0 


(1 


0 


2 


5 August, 1881. 


(116 




0 


300 


0 


0 


3 


7 July, 1877. 


1,125 


n 


0 


1,120 


n 


0 




24 May, 1860. 




0 


0 


253 


0 


0 


3 


9 Aprii, 1878. 


1,735 


0 


0 


1,035 


0 


0 


3 


8 July, 1879. 


1,000 


0 


0 


010 


0 


0 


2 




750 


0 


0 


750 


0 


(1 


5 


23 March, „ 


130 


0 


0 


150 


0 


0 


0 


1 September, 1879. 






0 


270 


0 


0 


1 


15 April, 




0 


0 


200 


0 


0 


5 


30 July, 1880. 


300 


0 


0 


300 


0 


1) 


5 


24 November, „ 


136 


0 


0 


125 


0 


0 


6 


18 August, „ 


300 


0 


0 


00 


0 


0 


1 


21 Julv, „ 


2,000 


0 


0 


400 


0 


0 


1 


3 April, „ 


600 


0 


0 


300 


0 


0 


3 


10 May, 1881. 


300 


0 


0 


60 


0 


0 


1 


1 July, 1860. 


670 


0 


0 


110 


0 


0 


1 


10 May, „ 


800 


0 


0 


300 


0 


0 


3 


20 March, 1861. 


300 


0 


0 


120 


0 


0 


2 


1 July, „ 


2,300 


0 


0 


020 






2 


10 „ „ 


400 


0 


0 


80 






1 


14 „ 1880. 


300 


0 


0 


60 






1 


22 „ „ 


100 


0 


0 


60 


0 


0 


3 


19 October, 1881. 


160 


0 


0 


90 






3 


17 „ 


200 


0 


0 


100 


0 


0 


4 


27 August, „ 


100 


0 


0 


20 


0 


0 


1 


21 April, „ 


220 




0 


40 


0 


0 


1 


1 August, „ 


250 


0 


0 


100 


0 


0 


3 




0 


0 


40 


0 


0 


2 


12 ,. 


200 


0 


0 


100 




0 


4 


18 February, 1882. 


300 


0 


0 


GO 


a 


0 


l 


30 June, 1881. 


370 


0 


0 


210 


0 


0 


3 


27 February, 1882. 




0 


9 


20 


0 


0 


J 


8 „ 


710 


0 


0 


420 


0 


0 




7 January, 1874. 


620 


0 


0 


520 






U 


21 April, „ 


260 


0 


0 


100 








21 February, 1877. 


200 


0 


0 


160 


0 


0 


4 


19 April, 187(1. 




0 


0 


60 


0 


0 


3 


9 August, „ 




0 


0 


180 


0 


0 


6 


3 January, 1879. 




0 


0 


160 


0 


0 


3 


0 AURUSt, ,, 


710 


0 


0 


700 






5 


4 November, 1880. 


200 


0 


0 


160 


0 


0 


4 


27 August, 1870 


1,530 


0 


0 


1,200 


0 


0 


4 


19 February, 1881. 


7C0 


0 


0 


300 


0 


0 


2 


21 » » 


100 


0 


0 


80 


0 


0 


4 


11 January, 1882. 
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1881-82.] COMMISSION Ell S <>F PUIJLIO WORKS, IRELAND. 



p.) Schedule showing the Loans in progress, the Amounts sanctioned, &c.— continued. 
WESTERN DIST RIOT — continued. 






ROSCOJMOJt— CO". 



Lamm, 



GllWiT, 



Applicant. 



Edward R. Ring-Harman, 

Ellen Caulfield and other*, . 
Patrick Marcellinus Leonard, 

Ditto, 

Sophia Penelope Naghten (for 
minor), .... 
Patrick Gibbons, . 

Robert John Biron, 

John Maxwell, 

ITeory S. P. Mahon, 

Burton R. P. Persse, 

Connolly T. M'Causland, 

Thomas A. I’. Maypother, 

William J. T albor, 

Petronella Whyte, 

James Smith, 

W. Sydney Lander, 

William Hamilton, 

Joseph ICeon. 

Gilbert M‘(3 loin, . 

John Moran, 

James Moran, 

Mary Anne Irvine, 

Thomas Harte, 

Josias Rowley, 

Francis Harte, 

Charles C. B. Whyte, . 

H. J. Blake, .... 
John A. Daly, 

John L. N. Bagot, . 

Henry S. Persse, . 

Thomas Seymour, . 

F. J. Graham, 

F. L. Corayr, .... 
Anthony J. Lynch, . 

Oliver Dolphin, 

Burton R. P. Persse, 

J. D. Mahon, 

George Ellis, 

John Fallon, .... 
Christopher Talbot Bedington, 

R. W. Wailhmun, . 

R. J. Martin, .... 
Charles D. O’Rorke, 

Thomas Cornwall, . 

James Daly, .... 
Anna G. Neville Bagot, . 

John L. Neville Bagot, . 

Charles Kelly, 

Sir W. H. Gregory, 

Burton R. P. Persse, 

Janies H. Scott, 

Entelia Aylmer Gowing, 
Christopher Ussher, 

William J. Bourke, 

The Rev. Sir William Ross Mahon 

Bart., 

Francis J. Ffrench, 

B. R. P. Persse, 

Orofton T. B. Vandeleur, 

Pierce Joyce, 

John Golding, 

Patrick Ryan, 

Thomas Fuller, 

Lord Clonbrock, 

Fredrick Augustus Malcomson, 
Patrick Walsh, junior, . 

Margaret Athy, 

John Adolphus Browne, 

Walter Joyce, 

Thomas Carpenter, 

Charles Lynch, 

John Kendall, 

John Armstrong, . 

Janies Lahiff, 

Philip Reade, 

Sir John Marcus Stewart, Bart., 
Thomas Henry Burke, . 

Gustavus Rochfort Wade, 

Sir Henry G. Burke, Bart., . 
John Geragl ty, 

Thomas Mullarlty, 

Edmond O'Flaherty, 

William Parker, . 



Amount 

sanctioned 




Amount 




No. of 
In- 

talments 


Date o Mast Order 


£ 

130 


6 


(l. 

0 


£ t. 

123 0 


rf. 

0 


5 


0 September, 1881. 








00 0 


o 




20 March, 








70 0 


0 




28 December, 1880. 








20 0 


0 


1 


1,310 


0 


0 


200 0 


0 


1 


29 January, 1881. 








SO 0 


0 


4 


6 August, „ 








160 0 


0 


5 


30 September, „ 








fid u 


0 


3 




755 


0 




300 0 


0 


2 


10 September, „ 




0 






0 


4 


i January, 1882. 








0 


5 


23 


300 


0 


0 


60 0 


0 


1 




700 


0 


0 


700 0 


0 


5 


24 March, 1882. 


000 


0 


0 


OCO 0 


0 


U 


i February, 1881. 


300 


0 


0 


340 0 


0 


4 


9 September, „ 


300 


0 


0 


60 0 


n 


1 


8 Julv, 1880. 


300 


0 


0 


80 0 


0 




SO August, 1661. 


300 


0 


0 


40 0 


0 


1 


1 December, 1880. 


110 


0 


0 


60 0 


0 


3 


30 April, 1881. 


100 


0 


0 


150 0 


0 


3 


8 November, „ 


100 


0 


0 


100 0 


0 


5 


13 January, 1882. 


loo 


0 


0 


100 0 


0 




100 


0 


n 


100 0 


II 




6 March, 


300 


0 


0 


ICO 0 


" 


4 


22 November, 16S1. 


ion 


0 


0 


30 0 


0 


1 


25 October, „ 


100 


II 


0 


20 0 


0 


1 


12 December, „ 


400 


0 


0 


340 0 


0 


3 


7 Januarv, 1874. 


5,000 


0 


0 


5,000 0 


n 


10 


18 Julv, 1879. 




0 


0 


1.020 0 


0 


4 


18 April, 1S78. 


700 


0 


0 


700 0 


0 


5 


8 December, 1679. 


ouo 


0 


0 


380 0 


0 




G October, 1875. 


1,000 




0 


440 0 


0 


2 


20 Januarv, 197C. 


650 


0 


0 


230 0 


0 




18 Februarv, 


000 


0 


0 


COO 0 


0 




10 April, 1877. 


1,000 


0 


0 


■10(1 0 






2 June, 1S80. 


400 


0 


0 


330 0 


0 


4 


4 April, 1878. 


ooo 


0 


0 


:1IH1 0 




2 


2'i December, 1877. 


500 


0 


0 


-v»0 0 


1) 




12Ap.il, 1879. 


1,500 


0 


0 


1100 0 


0 




10 January, 1SB2. 






0 


1.040 0 


0 


4 


29 December, 1831. 


3,000 


0 


0 


3,000 0 


0 


4 


6 November, 1878. 


170 


0 


0 


00 0 


0 




19 Julv. 1870. 


700 


0 


0 


420 0 




3 


4 December, ., 


350 


0 


0 


350 0 


0 


5 




150 


0 


0 


150 0 


0 


5 


20 Januarv, 1?S1. 






0 


600 0 




3 


21 October, „ 








1'0 0 


0 


4 


19 November, 18.0. 


4O0 


0 


0 


100 0 


0 




:• October, „ 


015 


0 


0 


300 0 


0 


3 


4 August, l“s0. 


300 


0 


0 


240 0 


0 


4 


22 December, „ 


080 


0 


0 


080 0 


0 


0 


31 March, 1881. 




n 


0 


330 0 


0 




9 „ i. 


3,000 


(I 


0 


2,500 0 


0 


3 


0 .1 til V, „ 




0 


0 


*00 0 


0 


5 


18 June, 18.9. 


U10 


0 


0 


160 O 


0 


1 


U April, „ 




0 


0 


480 0 


0 


a 


24 August, 1881. 








•335 0 


0 


5 


30 „ „ 






0 


350 0 


0 


ft 


2 December, 13.0. 








200 0 


0 


5 


30 October, „ 








600 0 


0 


ft 


15 July, 1S60. 














8 November, IS. 9. 








80 0 


0 


4 


22 March, 1SS2. 








00 0 


0 


3 


is November, 1S81. 
31 December, 1680. 








430 C 


0 


3 




0 


0 


100 0 


0 


5 


13 November, „ 








105 6 


0 


n 


2 September, „ 








300 0 


0 


3 










0 


5 


15 March, 1581. 








130 0 


0 


a 


3 October, I860. 








200 0 


0 


3 


1* August, 1S81. 








300 0 


n 


5 


11 December, 1880. 








500 0 


0 




5 May, 1881. 








80 0 


0 


4 


8 Aprii, „ 








40 0 


0 


1 


10 Janunrj, „ 








160 0 


0 


1 


1 April, 1880. 








200 0 


0 


4 


30 December, ISSI. 








200 0 


0 


5 


27 August, „ 








450 0 


0 


3 


7 February, 1882. 










0 


3 










40 0 


0 




6 September, „ 






0 


30 C 


0 


1 


1 April, „ 










0 






400 


0 


0 


240 0 


0 


3 


3 February. 1682. 



M 



Landed 

Projierty 

Improvement 
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APPENDIX TO FIFTIETH REPORT OF THE [1881-81 



Appendix D 



(D.) Schedule showing the Loans in progress, the Amounts sanctioned, Lc. — continued. 



WESTER X DIST RI C'T — continued. 



County. 


Applicant. 


Amount^ 


Amount 


No. of 

III- 

italmenU 


Date of ast Order 
to Issue. 






L 


f 


d. 


£ 




d. 






C1LTU.T f(|n 




5,000 


0 


0 


1,500 


d 


0 


3 


9 November, 1881. 
























Francis J. APDonogli, . 




































3 M »}'. 1880. 






400 


0 












13 .Inly, 1881. 






775 










u 


4 


19 September, „ 


























1,000 


0 


0 








2 


1G November, „ 








































21 December, „ 






845 


0 


0 


100 


0 


0 


1 


0 January, 1882. 




Peter H. Dolphin 


100 


0 


0 










20 March, „ 


Ct " 




1,100 


0 


0 


1,100 


0 


0 


5 


31 March, 1879. 






480 


0 


0 


400 








S August, 1877. 








0 


0 


000 


0 




5 


6 December, 1879. 






100 




0 






0 




20 July, 1881. 






350 














18 August, 1879. 






400 


0 


0 


80 


0 


0 


z 


2G Sentember, „ 




Michael T'yan and James M'Namura, 


220 


0 


0 


180 


0 


0 


4 


7 February, 1882. 










0 










5 May, 1880. 




James Marrinan, .... 


100 


0 


0 


100 


0 


0 


0 


19 January, 1882. 




Margaret Butler, guardian of Wm. 




































•10 September, 1880. 






uoo 


0 


0 










21 January, 1881. 






300 


0 


0 








5 


21 December, „ 






300 


0 


0 


240 


0 


0 


4 


23 February, 1882. 




James Flanagan, . . . . 


100 


0 


0 


100 


0 


0 


5 


13 March, „ 






100 


0 


















150 


0 


n 


120 


0 


0 


4 


8 November, 1881. 






100 


0 


0 


20 


0 




1 


11 Januarv, „ 




Evre Heapbv 


250 


0 


0 


150 


0 


0 


3 


21 July, 






150 


0 


0 


100 






5 


23 December, „ 




Lady Frances Dorothea Maxwell, . 


250 


0 


0 


150 


0 


0 


3 


13 February, 1882. 






180 


0 


0 








6 


4 June, 1881. 






130 


0 


0 


80 


0 


0 


4 


4 August, „ 






-00 


0 


0 


1(10 


0 


0 


4 


14 December, „ 




Patrick Healy 


250 


0 


0 


loo 


0 


0 


3 


29 September „ 




William H. M'Grath, 


250 


0 


0 


200 


0 


n 


4 


13 July, „ 




William O'Hara, .... 


300 


0 


0 


70 


0 


0 


1 


9 May, „ 




Daniel O'Connell, .... 


150 


0 


0 


60 


0 


0 


2 


G September, „ 






150 


0 


0 


120 


0 


0 


4 


1() December, ., 






150 


0 


0 


00 


0 


0 


2 


10 November, „ 




•Tames Shannon, .... 


200 


0 


0 


ICO 


0 


0 


4 


10 January, 1882. 




John Doherty, .... 


100 


0 


0 


20 


0 


0 


1 


5 August, 1881. 




Timothy M'Mahon, 


500 


0 


0 


100 


0 


0 


1 


30 April, 1880. 






300 


0 


0 


60 


0 


0 


1 


24 „ „ 




Anna Mary Breen, 


120 


0 


0 


20 


0 


0 


1 


19 August, 1881. 




Mathew Purcell 


500 


0 


0 


300 


0 


0 


3 


13 January, 1882. 




Charles G. O'Callaghan, 


245 


0 


0 


180 


0 


0 


4 


24 February, , 




Thomas Harvey 


100 


0 


0 


60 


0 


0 


3 


0 December, 1881. 




John M'Narnara, .... 


150 


0 


0 


30 


0 


0 




U September, „ 




Thomas G. S. Mahon, . 


500 


0 


0 


500 


0 


0 


5 


24 December, „ 




Matthew B. Smyth, 


500 


0 


0 


100 


0 


(1 


1 


30 




Cornelius M'Dermott, . 


100 


0 


0 


00 


0 


0 


3 


27 January, 15B2. 






'150 


0 


0 


CO 


0 


0 


2 


n „ „ 




Charles G. O'Callaghan, 


215 


0 


0 


160 


0 


0 


4 


23 February, 




Hugh P. Hickman, 


300 


0 


0 


60 


0 


0 


1 


27 April, 1880. 




Thomas B. Browne, 


525 


0 


0 


105 




0 


1 


8 February, 1802. 




John Quirk, 


100 


0 


0 


20 


0 


0 


I 


25 March, » 




Michael Healy, .... 


150 


0 


0 


30 


0 


0 


1 


25 „ n 



SOUTHERN DISTRICT. 



Rev. R. Fitzgerald, 

Lord Monteagle 

Rickard E. Lloyd, 

Ditto, 

Lady Louisa Fitzgibbon, 

R. C. Langford (Trustees of), . 
W. H. Harkness. . . . 

Patrick Murray, . 

James B. Staveley, 

Thomas H. De Burgh, . 

John B. Hewson, 

John C. Dolmege, 

The Earl of Kenmare, 

John Jeremiah Sullivan, 

Micliael Leahy, .... 
Hon. Florinda Bateson, 

Robert Cox, .... 
Maurice Roche, , 

George Sevan Russell, 

George Keogh Power and others, 
Michael M'Namara, 



1,000 

800 

1,580 

1,380 

1,000 

295 

1,670 

675 

130 

500 

193 

1,280 

1,500 

170 

260 

600 

250 

300 

450 

500 

200 



0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 



0 600 

0 640 

0 1,260 

0 1,080 

0 400 

0 220 

0 1,670 

0 270 

0 30 

0 100 

0 175 

0 1,000 

0 1,500 

0 30 

0 250 

0 120 

0 150 

0 240 

0 270 

0 200 

0 120 



0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 



0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 



18 November, 1876. 

19 February, 1875. 

8 July, 1879- 

17 March, 1880. 

18 June, 1878. 

20 „ 1881. 

23 August, 1878. 
31 July, 1879. 

19 December, 1878. 
16 April, 1879. 

4 August, 1880. 
i4 June, 1881. 
25 January, ,< 

5 June, 1880. 

9 March, 1881- 
20. April, 1880. 

1 February, 1881. 
16 June, ,, 

1 December, „ 



2 13 January, „ 

3 18 >Iarch, „ 
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1881 - 82 .] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 

(D.) Schedule showing the Loans in progress, the Amounts sanctioned, &c. — continued. 
SOUTHERN DISTRICT — continued,. 



County. 



LiJtcMe *— ci 



TirPiaiKT, 



Coke, . 



Applicant. 


Amount 

sanctioned. 


Amount 


No. of 
In- 
stalments 
issued. 


Date of last Order 
to Issue. 








£ 


a. 


d. 


£ 


*. 


d 






Patrick M'DonncIl, 






300 


0 


0 


120 


0 


0 


2 




John Casey, 






300 


0 


0 


240 


0 


0 


4 




John M‘Mahon, . 






140 


0 




150 










Trustees of theVen. Archdu. 


Joold, 


too 


o 


0 


20 


0 


0 


1 




Francis Green, . 






1,160 


0 


0 


460 


0 


0 


2 




John Low, . 






450 


0 


0 


no 


0 


0 






John and Margaret Murphy, 




100 


0 


0 


eo 


0 




4 




John Mnildon, 






too 


0 


0 


5(1 


0 


0 


4 




Michael Enright, 






100 


0 


0 


40 


0 


0 


2 




Charles Sandes. . 






330 


0 


0 


65 


0 


0 






Dillianna Brcreton, 






250 


0 


0 


100 


0 


0 


2 




John Bourke, 






150 


0 




120 


0 


0 






Frederick C. T. Gascoigne, 






300 


0 


0 


180 


0 


0 


3 




Terrance Liston, . 






100 


0 


0 


60 


0 


0 


3 




Mary Costello. . 






100 


0 




2(1 


0 


0 


1 




James Kennedy, . 






100 


0 


0 


80 


0 


0 


4 




William Purcell, . 






100 


0 


0 


60 


0 


0 




24 „ 


Thomas Linehan, 






110 




0 


40 


0 


0 


2 




Finlay Chester, . 






100 


0 


0 


80 


0 


0 


4 


13 October, 1851. 


Patrick Murray, . 








0 


0 


320 


0 


0 


4 




John D'Arcy Evans, . 






300 


0 


0 


ISO 


0 


r. 


3 




Annie R. Caulfield, 






300 


0 


0 


240 


0 


0 


4 




John Sheeliy, 






150 


0 


0 


30 


0 


0 


1 


24 February, ., 


Sir Stephen E. de Vere, 








0 


0 


50 


0 


0 


1 


20 March, „ 


Thomas Donovan, 








400 


0 


0 


400 


0 


0 


5 




Samuel H. Barton, 








360 


0 


0 


280 


0 


0 


4 


19 February, 1878. 


C. B. I'onsonby, . 








700 


0 


0 


500 


0 


0 


4 


21 March, 1979. 


The Earl of Donoughmoro, 








1,760 


0 


n 


1,750 


0 


0 


5 


28 Jnly, ,, 










300 


0 


0 


300 


0 


0 


5 




Thomas J. Pennefatlier, 








ino 


0 


0 


60 


0 


0 


3 


„ 


Timothy M'Donnell, . 








100 


0 


0 


100 


0 


0 


5 


7 April, 1831. 


Samuel Perrv. 








400 


0 


0 


240 


0 


0 


3 


19 August, 


Thomas Dowling, 








760 


0 


0 


450 




0 


3 


14 September. 1880. 


The Commissioners of Education 


400 


0 


0 


380 


0 






10 August, ,, 


| (Ireland). 






















Achilles W. Wright, . 




• 


100 


0 


0 


20 


0 


0 


1 


4 June, ,, 


The Commissioners of Education 


170 


0 


0 


90 


0 


0 


3 


7 May, le81. 


(Ireland). 






















Chambre Brabazon Ponsonby, 




300 




0 


135 


0 


0 




5 January, I8S2. 


Arthur IT. Smith-Barry, 






3,300 


0 


0 


3,600 


0 


0 


6 


20 „ 1861. 








280 


0 


0 


275 


0 


0 


5 


17 October, ,, 


Henry Harrington Poe, 






130 


0 


0 


120 


0 


0 


6 


30 April, „ 


Ditto, 






490 


0 


0 


550 








3 September, „ 


Robert Buslie, 






100 


0 


0 


60 


0 


0 


3 


31 August, 








1,000 


0 


0 


200 


0 


0 


1 


1< November, 1380. 


William Ryan, . 






100 


0 


0 


80 


0 


0 


4 


29 July. 1881. 


Michael Boylan, . 






100 


0 


0 


100 


0 


0 


5 


2 September, ,. 


John and Patrick Hyland, 






500 


0 


0 




0 




4 


8 July, „ 


John 1). O'Ryan, . 






600 


0 


0 


100 








10 April, I860. 


Thomas Price, 






255 


0 


0 


160 




0 


3 


6 May, 18S1. 






. 


200 


0 


0 


SO 


0 


0 


2 


6 March, 1982. 


Henry Beasley &Francis A. W.Ker, 


300 


0 


0 


60 


0 


0 


1 


3 1891. 


Thomas Fraser, . 






200 




0 










7 January, 1882. 








200 


0 


0 




0 






2 August, 1881. 








170 


0 


0 


150 






5 


16 September, ,, 


James Savage, . 






100 


0 


0 


40 


0 


0 


2 


29 J uly. 








ISO 


0 


0 










25 May, 








1,160 


0 


0 


920 


0 


0 


4 


30 August, „ 


George O'Brien, . 






300 


0 


0 


60 








12 July. „ 








100 


0 


0 










31 August, ., 








540 


0 


0 


315 


0 


0 


3 


10 January, 1882. 


James Hanley, . 






100 


0 


0 










16 September, 1881. 


Benjamin W. Towers, 






500 


0 


0 










16 August, „ 


George Jackson, . 






400 
















Richard William Cotton, 






135 


0 


0 










12 September, „ 


Henry Blackmore, 






100 


0 


0 


















100 




0 










14 January, 1882. 








1,100 


0 


0 










6 March, „ 


Timothy Goughian, 






100 


0 


0 


60 


0 




S 


30 


Hans R. White, . 






100 


0 










1 




Sir George C. Colthurst, 


Bart. 


2,000 


0 


0 


1,200 


0 


0 


3 


13 November, 1876. 








350 


0 


0 


140 


0 


0 


2 


30 October, 1874. 










200 


0 


0 


160 


0 




4 


16 March, 1878. 










180 


0 


0 




















200 


0 


0 


160 








D August, 1877. 










375 


0 


0 


225 








4 December, 1876. 










300 


0 


0 


180 


0 






26 September, „ 










1,000 


0 


0 


400 








1 1 July, ,, 










470 


0 


0 


360 


0 




4 


3 March, 1877. 








100 


0 


0 


100 


0 


















0 


0 












Michael O'Keeffe, 








150 


0 


0 


100 


0 




* 


28 April, „ 



M 2 



ArrBHDix D. 



Landed 

Property 

Improvement 

Loons. 
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APPENDIX TO FIFTIETH REPORT OF THE [1881-82. 



ArPEKDK D. (B.) Schedule showing the Loans in progress, the Amounts sanctioned, Sic.— continued. 



Landed 

Property 

Improvement 



SOUTHERN DISTRICT — continued. 





Applicant. 


Amount 

sanctioned. 


Amount 


No. of 
In- 
stalments 
issued. 


Data of last Order 
to Issue. 






£ 


s. 


d. 


£ 


«. 


d. 








The DowagcrCnuntess of Kingston 


7,785 


0 


0 


2,500 


0 


0 


5 


18 November, 187 9. 


Rev. .T. Deedcs, and F. Leary, . 


















E. Pigott, 


I5<> 


0 


0 








6 


2 June, 1680. 




1-RI 


0 


0 










1/ January, 1878. 




2,000 


0 


0 


2,000 






6 


10 October, 1881. 




330 


0 


0 








3 


10 June, 1879. 




400 


0 




100 


0 




2 


26 July, 


It. U. P. Fitzgerald, . 


150 


0 


0 








2 


1 September, „ 




100 














23 April, 1880. 






0 


0 


300 






3 


28 October, 1879. 




150 


0 


0 


150 






5 


1 November, 1881. 




1,200 


0 


n 


1 ,200 


0 




6 


6 December, 1879. 


The Earl of Ivenmare, 


500 


0 


0 


200 






2 


30 January, 1882. 


Arthur Langford, • 


600 


0 


0 


GOO 




II 




10 June. IbSo 




300 


0 


0 


300 






5 


3 March, 1882. 


Hatton R (onron. 


275 


0 


0 


275 


0 




5 


30 January, 1880. 


Jeremiah Hurley, 


200 


0 


0 


160 


0 


0 




31 December, ,, 


Sir Geo. St. JohnColthurst, Bart., 


250 


0 


0 


250 






b 


29 June, ,, 




100 


0 


0 


100 


0 


0 


5 


18 March, 1881. 


' Robert Webb 


450 


0 


0 


90 






1 


17 December, 1879. 


Charles W. T. Ponsonby, . 


200 


0 


0 


120 






3 


25 March, 1880. 


Dominick It. P. Snrsfield, . 


120 


0 


0 








6 


15 November, ,, 


: Sir Geo. St. J. Coltliurst, Bart., . 


400 




0 


160 


0 


0 


2 


28 September, 1881. 


Ditto 


260 


0 


0 


150 


0 


0 


3 




■ John Howe. .... 


120 


0 


0 


60 


0 


0 


1 


12 May, 1880. 


Robert L'niacke P. Fitzgerald, . 


100 


0 


0 


60 


0 


0 


3 


II January. 1881. 




200 


0 


6 


160 


0 


0 


4 


4 November, .. 


i John Harrington. 


120 


0 


0 


120 


0 


0 


6 


27 February, 1882. 


William Lane 


100 


0 


0 


100 


tl 


0 


5 


19 1881. 




100 


0 


0 


100 


0 


0 


5 


23 December, ,, 


1 Robert Unincke P. Fitzgerald, 


340 


0 


0 


65 


0 


0 


1 


30 June, 1880. 


Samuel Hawkes 


100 


0 


0 


100 


0 


0 


5 


I March, 1881. 




Peter Morgan Westropp, 


200 


0 


0 


ifiO 


0 


0 


4 


5 August, ,, 




Richard Shannon, 


150 


0 


0 


150 




0 


5 


20 October, ,, 




Sir Geo. St. John Colthurst, Bar 


300 


0 


0 


60 


0 


0 


1 


12 July, 1880. 




Jeremiah Donovan. 


150 


0 


0 


120 




0 


4 


2 June, 1881. 




Mountifort J. C. Longfleld, 


1,000 


0 


0 


1,000 


0 


11 


5 


6 November, 1880. 




1 hom as Carroll 


500 


0 


0 


300 


0 


0 


3 


14 September, „ 




Denis Il.-nton, 


365 


0 


0 


350 


0 


0 


5 


31 December, 1881 




Viscount Midleton, 


470 


0 


0 


160 


0 


0 


2 


9 November, „ 




John McCarthy. . 


150 


0 


0 


60 


0 


0 


2 


6 September, 1880. 




Francis Williamson, . 


100 


0 


0 


60 


0 


0 


3 


22 „ 1881. 




A. H. Smith-Barry, 


500 


0 


0 


200 


0 


0 


2 


30 July, 1880. 




John O’Connell, . 


300 


0 


0 


120 


0 


0 


2 


10 August, 1881. 




George M. W hite, 


165 


0 


c 


165 


0 


0 


6 


21 December, 1880. 




John Harman, 


200 


0 


0 


80 


0 


0 


2 


1 January, 1881. 




Henrietta Fitzgibbon, . 


100 


0 


0 


40 


0 


0 


2 


10 September. „ 




Daniel Bohane, . 


150 


0 


0 


120 


0 


0 


4 


1 August, 




Cornelius il'Carthv, . 


100 


0 


0 


60 


0 


■ 


3 


20 „ „ 




Richard Gcthin Creagh, 


900 


0 


0 


360 


0 


0 


2 


8 November, 1880. 




Richard Barter, . 


210 


0 


0 


200 


0 


0 


5 


27 May, 1881. 




Jeremiah Sullivan, 


100 


0 


0 


80 


0 


0 


4 


21 December, ,. 




Cliarles Purdon Coote, 




0 




510 


0 


0 


3 


20 „ 1880. 




Michael Regan. . 








200 


0 


0 




19 November, 1881. 




Sir Geo. St. J. Colthurst, Bart , 


400 


0 


0 


240 


0 


0 


3 


11 July, 




Andrew Sullivan, 


120 


0 


0 


120 


0 


0 


6 


23 March, 1682. 




N'ewenham Crone, 








160 


0 


0 




14 June, 1881. 




John Dinueen, 


100 


0 


0 


20 


0 


0 


1 


5 January, ,, 




Richard Harriss Purcell, 


500 


0 


0 


100 


0 


0 




8 i, 




Denis Driscoll, . 


100 


0 


0 


100 


0 


0 




22 November, ,, 




Thomas Butler and others, . 








180 


0 


0 




29 




John W. Payne, . 








100 


0 


0 


1 


20 March, 1380. 




James and John Brien, 




0 




60 


0 


0 




5 January, 1862. 




Lord Charles P. P. Clinton, 












0 




1 1 March, 1 880. 




John Cowhey, 












0 


4 


12 October, 1881. 




Lord Charles P. P. Clinton, 








100 


0 






1 1 March, 1 880. 




Denis Sullivan, . 


100 


0 


0 


80 


0 


0 


1 


13 January, 1882. 




Spenser Stewart, 


215 


0 


0 


120 


0 


0 


5 


2 September, 1881. 




Joseph Richard Ring, . 
















10 February, „ 




Henry Widenham Smyth, . 


1 BO 


0 


0 


150 


0 


0 




23 June, i, 




Ditto 




















Thomas H. Crofts and Ellen 'J 


200 


0 


0 


160 


0 


0 


4 


24 February, 1882. 




Moriarty. 




















Richard Tonson Rye, . 


1,000 


0 


0 


800 


0 


0 


4 


23 December, 1881- 




John Sullivan, 




















N arcissaO C. Longfleld and other 


100 


0 


0 


20 


0 


0 


1 


22 March, 




Ditto, 




















Michael A. R. Becher, 






0 














John Corkery, 


100 


0 


0 


20 




0 


1 






Sir Geo. St. J. Colthurst, . 
















15 March, 1882. 






4,085 


0 


0 


2,000 




0 


4 


23 January, „ 




Philip French, 




















Michael Hegartv, 
















5 n 




Michael Carroll’ . 


180 
















Richard U- Aldworth, 


500 




0 














Ernest E. M ‘Bride, 




















Her. John H. Cole, 


300 


0 


0 


240 


0 


0 


4 


14 January, 1882. 



Printed image digitised by the University of Southampton. Library Digitisation Unit 

Printed image digitised by the University of Southampton Library Digitisation Unit 




1881-82.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. S7 

(D.) Schedule showing the Loans iu progress, the Amounts sanctioned, ta— confirmed. Anna 0 



SOUTHERN DISTRICT — continued. 



'stolmentsj 
| issued. 



Margaretta Herrick, . 
Ernest E. M 'Bride, 
William Winter, . 

Sir Geo. St. J. Colthurst, 
Jane Fitzmaorice, 

Arthur H. Smith-Barry, 
Spencer Stewart, 

Edward L. Dillon, 

Savage French, . 

John O'Oallagban, 

Wallis Adams, 

Francis J. Beamish, . 
Sir Geo. St. J Colthurst, 
Ditto, . 

Ernest E. M 'Bride, 
Patrick W. O'Sullivan, 
John H. Townsend, 

James Long, 

Francis Connor, . 

Michael Ilegnrty, 



John Quinlan, 

Sir C. E. B. Kennedy, Bart., 
Jeremiah and Anne Slattery, 
Count De La Boer, 

Sir Charles K. B. Kennedy, Bari 
John Henry Bagge, 

Lady Frances Mary Musgrave, 
Henry V. Stuart, 

Thoma6 H. Strangman, 



Henry A. Herbert, 

Ditto, 

Langford llae, 

Stephen E. Collis, 

The F.arl of Kenraare, . 

John Hurly, 

Sir E. Denny, Bart., 

The Earl of Rentnarc, 

J. M'G. Magill, . 

The Knight of Kerry, 

Ditto, 

The Earl of Kenmare, 

R. Bateman, 

T. W. Sands, 

Thomas K. Sullivan, 
Ponsonby C. Sandes, . 

The Earl of Kenmare, . 

Henry Arthur Herbert, 
Rowland P. BLennerhassett, 
The Earl of Kenmare, 

The Hon. Rowland Winn, . 
The Lord Bishop of Limerick, 
Frederick It. Bateman, 

The Earl of Kenmare, . 

James Collins, . 

William T. Crosbie, . 
Samuel T. i eard, 

The Marquis of Lansdowne, 
The Knight of Kerry, . 

Leslie Wren. 

James M'G. Magill, 

Francis Christopher Bland, 
The Marquis of Lansdowne, 
Rev. J. FitzGerald Day, 
William Pope, 

Major W. Hartley, 

The Earl of Kenmare, . 
Richard Rowland Chute, 
Dnniel and John Lavery, 
George Hewson, . 

Richard H. M. Orpen, . 

Ditto, 

George P. Gun Mahony, 
Daniel Dalton, 

Samuel M. Hussey, . 
William De Courcy, . 
William Creugh Hickie, 
Thomas Walsh, . 

William J. Talbot Crosbie, 
William Pope, 

Earl of Kenmare, 

James Butler, 

Arthur II. Orpen, 

Francis C. Bland, 

William Rowan, . 



1,000 0 

1,000 0 

1,120 0 



1 , 6(50 

11,320 

2,325 



2.000 

650 

2,130 



1,320 0 0 I 
3,500 0 0 
2,325 O 0 
1,050 0 0 

3.500 0 0 I 
350 0 0 i 

3,000 0 0 

2.500 0 0 



1,050 0 
100 0 . . 
900 0 0 



1,000 0 0 



Data of lost Order 



16 December, laai. 
22 „ „ 

13 October. „ 

13 February, Iea2. 
I? October. 1881. 
8 December, „ 

5 Jnnuary, 1882. 
30 December, 1831. 

4 January, 1882. 



7 May, 1881. 
6 October, 1880. 

25 May, 1681. 

8 „ 1880. 

21 July, 1881. 

U November, „ 

13 Apri;, lotjO. 

12 „ 1881. 

13 ' rptember, „ 



15 March, 1ST 7. 
II April, 1881. 
30 ., 1880. 

5 Febmary, ig-i. 

19 September, 1 87 7. 

11 January, 1681. 
13 April, 1879. 

7 May, 1878. 
5 September, ,. 

30 June, 1677. 
17 August. 1878. 
5 October, 1881. 
7 January, „ 

13 September, 1876. 

12 August. 1881. 

9 December, 137*. 

2 September, 1679. 

9 May, „ 

4 November, 1881. 

1 0 July, 1680. 

25 March, 1879. 
17 November, „ 

29 March, 1681. 

3 „ ltS2. 

3° .. „ 

13 December, 1879. 
7 March, 1881. 

21 February, 1880. 
12 April, „ 

23 November, 18<tl. 

17 Pecember. 1879, 

1 March, 1882. 

1 September, 1881. 

IS .March, „ 

23 November. I860. 

15 December, 1881 

16 1680. 
9 June, 1881. 

18 March, „ 

9 September, „ 

I April. 18e0. 

1 8 March, „ 

7 January, 16s2. 

20 August, 1681. 

7 March. ,, 

30 September, ,, 

26 April. ,, 

l February, 1882. 

« August, I sal. 

I January, 1632. 
26 October, 1881. 
29 August, „ 

26 September, „ 

8 October, „ 



Lauded 
Property 
Improvement 
Loans. 
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p report;. SOUTHERN DISTRICT — continued. 



Imnrovement 


Applicant. 


Amount 

sanctioned. 


Amount 


No. of 

In- 

stalments 


Date of last Order 
to Issue. 




John Elliott, .... 

Earl of Keumnre, 

Collegeof the Holy and Undivided 
Trinity of Queen Elizabeth, 
Baron Headley, .... 
Richard J. Mahony, . 

Sir Edward Denny, . 

William Creagh Hickie, 

Richard J. Mahony, . 

11. P. Blennerbassett, . 

William de Courcy, . 
l’ltilip J. Newton, 

John Coughlin, .... 
Arthur Blcnncrhassett, 

Richard R. Chute, 


£ ». d. 

300 O 0 
600 O 0 

500 0 0 

365 0 0 
3-10 0 0 
630 0 0 
300 0 0 

175 0 0 

200 0 0 
200 0 l) 

1,365 0 0 
100 0 0 
1,000 0 0 
too 0 0 


£ ». d. 

120 0 0 
360 0 0 

600 0 0 
70 0 0 

135 0 0 

360 0 0 
60 0 0 
35 0 0 
IGO 0 0 
40 0 0 

BIO 0 0 
20 0 0 
200 0 0 
20 0 0 


3 

5 

1 

3 

3 

1 

1 

1 

3 

i 


6 February, i&s2. 

7 Janunry, „ 

3 December, 1881. 
16 „ ,, 

9 March, 1882. 

16 February, „ 

23 January, „ 

11 Februarv. _ 

15 „ . 

24 

22 March, ” 

3 „ 

-’0 „ 



Appendix E. 



APPENDIX E. 



Report of 
Mr. T. N. 



National Monuments of Ireland. 



National 
Monuments 
and Ecelesia*- 
tical Rains. 



Annual Report, 1881. 



Thomas Neiveniiam Deane, Superinteudont. 



Works have been undertaken 
following National Monuments 

1. Moyne Abbey, 

2. Rossork Abbey, . 

3. Ross Abbey, 

4. Holy Cross Abbey, 

5. Quin Abbey, 

C. Aglmcloe Church, 

7. Rattnss Church, . 

8. Fenagh Abbey, . 

9. Dysert Round Tower, . 
10. Simile Abbey, 



or completed at the 

. Co. Mayo. 

. do. 

. Co. Galway. 

. Co. Tipperary. 
. Co. Clare. 

. Co. Kerry, 
do. 

. Co. Leitrim. 

. Co. Limerick. 

. Co. Mayo. 



Moyne Abbey, County Mayo. 

In the past year several of the larger abbeys have 
been repaired, and amongst others Moyne. 

The Monastery of Moyne in Tyrawley, on the banks 
of the Moy. five miles from Ballina, was founded 
a.d. 14G0, by M:ie William Burke, at the request of 
Nelemias O'Donoghoe, of the Observantine Order of 
St. Francis. Provincial chapters of the Order were 
frequently held at the Abbey of Moyne in the 
fifteenth and sixteenth centuries. 

In the thirty-seventh year of Elizabeth, a grant of 
the Friary and its possessions was made to Edward 
Barrett, at a rent of os. annually. 

The Abbey appears to lave been completed with 
little change of style. The ruins are very extensive, 
and consist of nave and choir, side aisle and transept ; 
a chapel on the south side of choir. 

The cloisters are perfect, and present the same 
character of detail as Quin, county Clare. 

The refectory dormitories and other conventual 
buildings are in fair preservation. 

The tower is 90 feet high, and is a beautiful piece 
of masonry. 

The repairs which were of an extensive nature, were 
as follows : — Earth and debris has been removed from 
the several apartments, cloisters, and other parts of 
the Abbey ; wrought stones have been collected, and 
in many places reset The cloister floor, whioh was 
covered with irregular and broken grave-stones, has 
been levelled; breaches in the vaulting of many 
chamliers have been repaired. The buildings at the 
northern side of the nave have been thoroughly ex- 



plored and made accessible, showing the original plan ; 
wails have been pointed with cement. The gables 
have had barge stones reset where necessary ; windows 
round cloister on first floor have been repaired, and, 
when portions were found amongst cut stone, com- 
pleted The tower has been repaired and {minted; 
windows blocked with stones have been opened; 
mullions and tracery secured and reset ; precautions 
taken to prevent inroads of cattle ; bars placed in some 
of the windows. The condition of the graves within 
the Abbey has been improved, and, with care in the 
future, the disturbance of remains may be avoided, 
and the church maintained in decent order. 

A caretaker is about to lie appointed 

Itoaserh Abbey, County Mayo. 

Situated about two miles from Moyne was a Friary 
of the Third Order of Franciscans. The buildings 
consist of nave, -choir, transept, and conventual build- 
ings. The greater part of the eastern window, which 
was a fine example of geometric tracery, has fallen. 

The church, with its transept, appears to he of 
earlier date than Moyne, but the confessionals with 
angle piscinae are clearly of same date. 

The walls in some parts are in a most precarious 
condition; workmen are now engaged in collecting 
fragments of cut stone which will in many instances 
be replaced in their original positions. The tracery 
of the east wiudow -will be reset, the quoins at north- 
west angle repaired, and the walls pointed 

The works being now in progress, a detailed des- 
cription of the buildings is reserved for a future report. 

llosa Abbey, County Galway. 

A monastery for conventual Franciscans, founded 
a.d. 1431; reformed by Observantines a.d. 1470. 

This fine abbey is probably one of the most perfect 
ruins in Ireland. 

The church is in many respects peculiar in plan ; 
particularly to be noticed is the low arch beneath the 
tower, separating the portion of the church used by 
the laity from the clergy. 

The nave is 51 feet 6 inches long by 20 feet 10 inches 
wide, with double transept to the south. A small 
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clj;ij,el is entered by a passage between the suit-altars 
of the transept, 

This arrangement is very usual in Irish churches, 
but at Moyne ami Rosserk the s]>ace between theso 
altars was used us a confessional ndipted for two cou- 
f.-ssorf>. 

Over the archway of tower is a chamber with a 
large opening to nave. This no doubt was used for 
the exhibition of a scene from the passion of our Lord. 
The chamber is approached by a circular staircase, and 
from its size and facility of access it may have been 
used for the acting of a passion play, or have been 
filled with a group of figures, as in some of the chapels 
at the Sacra Monte at Parese in Italy. 

To the south of the western entrance is a second 
small chapel. The choir of the church is 53 feet 9 
inches long by 20 feet 10 inches wide, lighted by four 
side and one eastern windows. 

The cloisters are perfect. 

The refectory, entered from the north-east comer of 
the cloisters, is a fine chamber, 3G feet by 23 feet. At 
the northern angle was the seat of the reader during 
meals. 

The remainder of the conventual buildings are such 
as are usually found attached to an extensive abbey. 
In the kitchen is a fish tank. 

The works of repair have been as follows : — General 
excavation and clearing away of accumulated rubbish ; 
careful collection of cut stone ; pointing where neces- 
sary ; repair to breaches in walls ; levelling of graves ; 
protection of upper parts of the walls from the weather ; 
resetting of abbey cross in original position ; securing 
mullions and tracery of windows ; underpinning quoins 
where disturbed ; removal of trees dangerous to struc- 
ture; providing bars and gates to prevent intrusion; 
rejairs to tower; cut stone replaced in its original 
position. 



Holy Cross Alley, County Tipperary* 

Donagh Carbragh O’Brien, King of Limerick, 
founded a celebrated abbey here in honour of the Holy 
Cross, St. Mary and St. Benedict, for monks of the 
Cistercian Order. Donagh O’Brien died 1241, and 
was buried in the Dominican Friary at Limerick, but 
some say at Killuloe. 

In 1182 Gregory was abbot, in which year exten- 
sive grants of land were made by the founder. 

In 1186 John, “Lord of Ireland," confirmed the 
grant mode by King Donagh, and in “ the same year 
a beautiful cloister was added to this church." 

In 1233 King Henry III. confirmed the charter of 
King John. In 1249 the Abbot of Clairvaux sub- 
jected tins order to that of Furness in Lancashire. In 
1414 James, Earl of Ormond, and Lord Deputy Thomas 
le Botiller, prior of St. John of Jerusalem, granted 
protection to this abbey. 

Queen Elizabeth granted tlic abbey to Gerald, Earl 
of Ormond, in capita at the annual grant of £15 Os. id. 

Such is the outline of its history. 

The works that have been carried out have disclosed 
many points of interest, and confirm the foregoing 
dates of the abbey. 

A round-headed doorway, with Romanesque details 
inserted in the southern wall, and the rounded shafts in 
the south-east buildings are of Donagh O’Brien’s period, 
about 1170. 

Ko remains have been found of the “beautiful 
cloister” of 1186. 

The main features of the abbey I’ should date in 
James Earl of Ormond's time, about 1414. 

The numerous stones which have been found of a 
subsequent cloister will be about 1450, as well as the 
window on the north side. 

The western end and aisles have undergone two 
restorations, or rather a building and restoration. 
The former may have been of Henry IIL’s time, the 
latter a century later. 



The abbey is distinguished for its careful detail ; A-pmsuix E. 

the exquisite sedilia, commonly called a tomb; the „ 

shrine nf tlm Holy Cross. called the Waking TVr : nnd iu°r ? f 
the beautiful tracery of the windows. Deane! on 

The choir is short, with e’ahorate groining; four National 
finely wrought arches support the tower. The transepts 
have spaces for four altars, two in each. The shrine Ruins"' 
of the Holy Gross divides the two chapels in the 
southern transept. See 

The nave is 60 feet 9 inches long by 50 feet 1 1 inches 
wide, inclusive of the aisles. 

It is almost impossible to fix a date for the portion of 
the nave westward of the arch leading to the choir. 

I am disposed to fix it about 1414, but as all the 
mouldings and cut stone have disappeared it is not 
possible to form a conclusion. 

The walls of the aisles and western end have under- 
gone alterations in the fifteenth century. 

The choir of the abbey really extends from the 
eastern end to a point 31 feet west of the tower, this 
as at Ross Abbey being cut off from the main body 
of the nave by a solid wall. Such arrangement will 
be more particularly referred to in the description of 
Athassel Abbey, now under repair. 

The conventual buildings are very extensive. The 
ruins to the south-east have been excavated, and here 
have been found remains of Donagh’s Church. Amongst 
the masses of rough stone winch have been found in 
every direction, are large portions of the cloister 
arcade. 

The canopy of the sedilia is decorated with the See 
shield of Hemy IV. after his accession. In the first Illustration 
and fourth qunrterings being only “ three fleur-de-lis," ^°' 
styled France modern, distinguished from the shield 
“ seinee-de-lis," or France ancient. 

The following repairs have been made with a view 
to the preservation of this building : — 

Tombs have been relaid, and the general floor of 
the abbey levelled, the walls in parts pointed with 
cement, the parapet of the main tower repaired, 
upper-surfaces of groined arches coated with concrete, 
tracery secured, buildings built against the abbey 
removed, debris and earth taken away from the liases 
of the walls, broken and missing quoins replaced, 
arches put in where walls were in danger, mullions 
replaced where tracery might have fallen, cut stone 
collected and stored, several of Lhe cloister arches 
rebuilt on their old foundations, costs taken of the 
most interesting corbels and other carved stones. 

Quin Alley, Co. Clare. 

Quin or Quinchy, in the barony of Bunratty, five See 
miles from Eunis. The monastery of Quin was Illustration* 
founded early, and was consumed by fire in 1278. * °*' ° 

In 1402 it was again founded for Franciscan friars 
by Sioda Cam SlacNamara, but Father Wadding 
places it at a more ancient date. 

Pope Eugene granted license to MacNamara in 
1433, to place friars of strict observance iu this mon- 
astery. In tbe same year Macon Dali MariSamnm, 
lord of Clancoileau, erected this monastery, being a 
very beautiful building “ of black marble.” 

The abbey was granted to Sir Tirlagb O'Brien in 
15S3. ' , . 

The MacConmaras or MacNamaras were chiefs oi 
Triocha Cead Hy Cassin, which territory is now the 
barony of Tnlla, county Clare, and contained part of 
the barony of Bunratty. They were styled chief of 
Clancoileau from one of their chiefs, in the 8th 
century. 

The MacNamaros held the office of hereditary 
marshals of Thomond, were powerful, and had numer- 
ous castles. 

In 1978 Donagh, son of Bnen Roe, defeated the 
son of the Earl of Clare, in the battle of Quiucliy. 

They burned the church on his people (the English), 
and put great numbers to death. 

The foregoing notes of the history of the abbey are 



« See lllosi rations Nos. I to 4. 
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nl necessary foe tie cavefnl investigation of these most 
interesting rnins. We have three d.stmct penod. 
mentioned — 1278, 1350 to 1402. and I433-Ba«rd 
I Ed'vaisl III., and Henry VI. 

Portions of the conventual buildings may be later. 
*The ground-plan, which is given in this report, is 
partly etched in lines and part black. 

The etched portions are the remains of a fortress of 
considerable dimensions, Noruian in plan and char- 



acter. . 

The hlack parts are the loth century work, the 
“beautiful strong building of black marble.” The 
eastern window is of late date. The southern windows 
of choir are 13th century work, inserted in the centre 
of the curtain wall of the Norman castle. The west- 
ern window is of same date, and the western wall,, of 
the original structure, has been utilised by cutting it 
away in parts and inserting windows. 

One of the entrances to the keep still exists, and 
opens into the church beneath the tower. 

The excavations that have been made have led to 
the discovery of a staircase iu the eastern curtain wall 
of the fortress A on plan, a sub-entrance in the north- 
east tower, and other details connected with the 
fortress. 

The foundations of very extensive outlying build- 
ings. of early date, are discernible. 

Thus we have a curious question to solve — when 
was the fortress built and when was it destroyed 1 If 
its date was prior to the Norman invasion it is very 
remarkable, as an indication of advanced military 
knowledge at an early time; if subsequent to the 
invasion of 1171, by whom was it destroyed? The 
defeat of Lord Clare by Donagh, son of Brien Roe, 
refers to a period not later than 1278, prior to which 
I place the building of the first abbey, and which must 
have been built on the remains of a fortress. Assum- 
ing that the fortress is of Norman origin it would leave 
less than a century for its erection, destruction, and 
subsequent building of the earlier parts of the abbey. 
I have searched the authorities on Irish areliitecture, 
and can find no nearer clue to the question than the 
dates already given. 

We have no evidence of such structures as this 
castle having been built by the O’Briens or the 
MacNamaras, the early chieftains of this portion of 
Ireland. 

We know that the Norman occupation penetrated 
very little into Clare. The works at Quin have been 
extensive, and its general condition required a very 
considerable expenditure. Few objects have been 
found of antiquity. The carved terminals of the 
hood molds of the western windows are particularly 
to be noticed ; the fineness of the work in. the cloisters, 
and the mode of setting the barge courses, each stone 
being jointed with a bird’s mouth joint, thus : — 

The works of repair are as follows : — General 
levelling of the interior, particularly the cloisters, 
which were a heap of graves and broken tombstones ; 
excavation of the towers of ancient fortress, clearing 
debris from base of curtain wall, coating upper surfaces 
of arches over dormitory with cement, careful under- 
pinning of walls and quoins, removal of mould from 
stone . gutters which run round building, seeming 
tottering arches in kitchen, &c., repairs to tower, 



resetting barges and coping stones, building arch in 
tower to exclude rain, pointing where necessary an 1 
securing and resetting mull ions. ’ 

Ag/uidoe Church, Co. Kerry. 

The ruins consist of a church and remains 0 f 
tower. The dimensions of the former are as follows-— 
Nave, 36 feet 2 inches long by 23 feet G inche- 
chancel, 44 feet 9 inches by 23 feet 7 inches. ** 

The western doorway is a good example of Roman- 
esque work. There are two windows near the east 
end of nave, small round-headed with inclined sides 
St. Finan, the leper, is supposed to bo the founder r.f 
both this church and that on Innisfallen. 

Dr. Lanigan places the date of the church of Agha- 
doe in 1158; in 1231 Aodh, sou of Auliffe Mor 
O'Donogliue, son of the chieftain who built the church 
died and was buried here. The bishops of A-rhade.’ 
after the 12 th century, were styled bishops of Ardfert 
and Aghadoe, and combined with Limerick in 166o" 
Miss Stokes gives the date of the tower, circa 675. 

Repairs have been— pointing to walls, securing their 
tops with cement concrete, and underpinning north 
and south quoins. 

Jiatass Church, Co. Kerry. 

N ear the town of Tralee. The church consists of nave 
and chancel. The nave is 36 feet long by 25 feet 
wide, with square pilasters at each of the four angles. 
The west doorway is square with sloping sides, 6°feet 
0 inches high, the width of the door at bottom is 2 feet 
10£ inclies, and 2 feet 1\ inches at top. 

Little is known of the founder or date of the church 
The necessary repairs, namely, the clearing out of 
the interior, replacing quoins, and partial pointin';, 
have been completed. 

Fenagh Abbey, Co. Leitrim. 

St. Collin, bishop and abbot of Fioilhnacli in Bress- 
iny, in the lifetime of St. Colombo, was the supposed 
founder of this church. This place was celebrated fur 
its Divinity school, and was the resort of students 
from every part of Europe. 

Works at this abbey are now in pi-ogress. The 
eastern window is a fine and peculiar example of late 
15th century tracery. The nave is 52 feet 3 inches 
long by 22 feet 9 inches wide, and the chancel, 32 feet 
6 inches by 19 feet. 

The repairs have been as follows : — Interior levelled. 
The arch which spanned the western portion of the 
church had so spread that it was found necessary to 
build against the outer walls to sustain it. The tracery 
of eastern window secured, pointing to walls anil con- 
crete on top, carved and sculptured stones collected. 

Dysert Round Tower, Co. Limerick. 

A large rent in this tower has been carefully tilled, 
a few missing stones replaced, and the tops of the walls 
concreted. 

Shrule Abbey, Co. Mayo. 

There is little of interest in these ruins, and the 
works of repair have been of a limited nature, princi 
pally pointing and levelling. 



• See Illustration No. t. 
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APPENDIX F. k. 

I^md Law 

Treasory Chambers, Whitehall, Tenants.* 118 '* 
21sf December, 1881. 

My Lords read subsection 2 of section 31 of the Land Law (Ireland), Act, 1881, 44 &> 45 
Vic., c. 49, which runs as follows : — 

" The Treasury may authorize the Board of Works to make advances for like pur- 
poses to an occupier of land when satisfied that the tenancy or other security which 
he may have to offer is such as to insure repayment of principal and interest within 
such number of years as the Treasury may fix, or when the landlord joins the 
occupier in giving such security. 

“ Any advance to an occupier under this subsection shall be subject to the pro- 
visions of the Landed Property Improvement (Ireland) Acts, so far as the Treasury 
may declare the same to be applicable, and shall have priority over all charges and 
incumbrances whatever upon the tenancy of such occupier, except rent, unless the 
landlord is a party to the advance and agrees to postpone the rent to it ; but before 
such advance is made one month’s previous notice thereof shall be given in a news- 
paper circulating in the district within which the said holding is situated, and in 
such other manner as the Board of Works may- prescribe ; and such advance shall 
not have priority over any charge or incumbrance of which the Board of Works may 
have had notice in writing given them before making the advance.” 

They also read, and approve of the Instructions, Form of Memorial, and Form of Deed 
of Charge hereto appended, which have been prepared by the Commissioners of Public 
Works (Ireland), for administering the said subsection. 

My Lords in execution of the powers given to them by the subsection quoted above, 
declare that the following provisions which, under the Landed Improvement (Ireland) 

Acts, are applicable to advances to owners, are also applicable, mutatis mutandis, to 
advances to occupiers under the Land Law (Ireland) Act, 1881, namely : — 

10 i£- 11 Vic., c. 32. 

Section 3. — Incorporation of Commissioners. Power to appoint surveyors, Ac. 

Section 4. — Objects for which loans may be made. 

Section 5. — No loan to be made until sanctioned by the Treasury. 

Section 13. — Commissioners may take security for costs. 

Section 14. — Expense of inquiry may form part of charge. 

Section 16. — Commissioners may cause survey to be made. 

Section 17. — Commissioners may enter lands. Compensation for damage. 

Section 18. — Commissioners may make rules, and circulate forms. 

Section 23. — Errors and omissions not to invalidate proceedings. 

Section 27. — Loan to be issued by' instalments. 

Section 29- Labourers to be paid in money. 

Section 30. — Sanction to alterations, Ac. 

Section 31. — Sanction to alterations, Szc. 

Sectiou 32. — Sanction to alterations, &c. 

Section 56. — Power to summon witnesses. 

Section 57. — Perjury. 

Section 58. — Assaults on Commissioners, Szc. 

Section 59. — Bonds, &c., to be exempt from stamp duty. 

Section 60. — Notices may be sent by post. 

Section 65. — Saving of rights of the Crown in reclamations from tidal waters or rivers. 

12 <£• 13 Vic., c. 59. 

Sections 1, 2. — Certificate of indebtedness to be conclusive evidence. 

Section 3. — Failure to proceed with work. 

Section 4. — Power to sanction alterations of plans, Arc. 

15 <£■ 16 Vic., c. 34. 

The whole Act. (Scutch Mills.) 

23 <fc 24 Vic., c. 19. 

The whole Act. (Labourers’ Cottages.) 

24 <£• 25 Vie., c. 71. 

The whole Act, so far as it is in force (accounts to be kept by the Board of \\ oiks). 
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25 «f- 20 Vic,, c. 29. 

Section 3. Board of Works may fix limits of time for completion of works under 

Land Improvement Acts. 

29 <£• 30 Vic., c. 40. 

Section 5 — Additional purposes for which loans may be made. 

3 !y Lords, while thus providing for the administration ol' the loans contemplated by 
the Land Law ^ Ireland) Act, 1881, to occupiers of land, deem it advisable to put on 
record, at the same time, some of the principal reasons by which they have been guided 
in directing these Regulations to be framed as they now stand. 

They have taken the scope of the subsection quoted at the beginning of this Minute 
to be : to extend, under certain conditions, to occupying tenants the privilege of borrow- 
ing from Government, on the same favourable terms as owners are enabled to borrow 
under the Landed Property Improvement Acts, which are Scheduled to the Irish Land 
Law Act, 1 SSI. . 

Accordingly my Lords have retained from the Act 10 & 11 vie., c. 32, the same rule as 
to the proportion (one-fifth) of the whole loan which may be advanced at any one time, 
the same conditions as to proof that the preceding advances have been duly expended, 
the same rate of interest (31 per cent.) and the same period of repayment (22 years) by 
equal half-yearly instalments, as are prescribed for owners who borrow under that statute. 

But while my Lords have felt that in accordance with what they understand to be the 
intention of Parliament, they might properly offer the same terms of borrowing to the 
occupiers ns have hitherto been offered to the owners of land, they have felt it to be no 
less their duty to regard that express direction in the said section of the Land Law 
(Ireland) Act, 1881, whereby they are commanded to authorize the Board of Works to 
make advances to occupiers only when satisfied with the security which they have to 
offer. 

My Lords have read this latter direction as amounting to more than a caution to look 
narrowly into the credit of each individual applicant. For it is obvious that the central 
Government could never protect itself in this manner with the same efficacy as the local 
lender. They considered, long and anxiously, whether it might not be possible to give 
effect to the intention of Parliament by arrangements with the local banks ; but they 
were met by the insuperable objection that the loans in question must run for longer 
periods than brought them within the range of banking business. 

Under the Landed Property Improvement Acts, no loans are allowed to be made for a 
less amount than £100, and my Lords are of opinion that in offering loans to occupying 
tenants the same minimum sum (£100) should be adopted, so that the experiment, at least 
in the first instance, may be tried with the more substantial members of the class. 

In consideration of the difference in the value of the security offered by a charge on the 
fee-simple and a charge confined to the tenant’s interest in his holding, my Lords have decided 
that the maximum loan to an occupying tenant shall not exceed five times the Poor Law 
Valuation of his holding. In the case of owners under the Landed Property Improvement 
Acts the maximum is limited to seven times such valuation. 

As regards the amounts of the official fees, my Lords have been guided in fixing them 
by the consideration that they are not authorized to make these loans knowingly a cause 
of ultimate expense to the general body of tax-payers. The fees cover not only all 
expense to which applicants arc usully put for the preparation and correction of plans, 
but also all official charges whatever, up to the repayment of the loan, and have been 
calculated at the lowest rate which will cover the probable expense of administration. 



A; rcxwi F. 

I.ar. I Law 
A If* 

Tin ant*. 



SCHEDULE TO THE FOREGOING MINUTE. 

No. 1. 

Instructions to Ocoupiers of Land Desirous of Obtaining Loans under the 
31st Section of the above mentioned Act. 

I. 

The following are the several Purposes for which Advances may be made under the 31st 
Section oi the Land Law (Ireland) Act, 1881, the Conditions to which they will be 
subject, and the mode of Application and Course of Proceeding which will be 
adopted : — 

Purposes for which Loans may be advanced. 

The purposes for which advances to tenants for the improvement of their holdings 
may be made are : — 

1 . Thorough drainage. 

2. Subsoiling aud trenching, or otherwise deepening and improving the soil. 
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S. Irrigation or warping. 

4. Embanking from rivers or tidal waters. 

5. Formation or improvement of fences, drains, streams, or watercourses. 

(j. Making farm-roads. 

7. Clearing of rocks and stones. 

S. Reclamation from waste. 

9. Planting for shelter. 

10. Erecting or enlarging form-houses or offices. 

11. The erection or improvement of labourers’ cottages. 

12. The erection of mill buildings for the scutching of flax, and for the formation of 
watercourses ami dam weirs for providing water for same. 



03 



Aijssi.ix F 

Land L&w 
Act — Loan’ u 
Tenant* 



II. 



Conditions to which Loans will lie Subject. 

1. No lo:in will be granted for a less sum than £100, nor will any loan be granted for 
a greater sum than live years of the mutual value of the holding to be charged with the 
repayment of the loan, as determined by tlie Poor Law Valuation. Such gross amount 
to include each and every purpose for which such loan may bo granted. 

2. The period for repayment ol a loan will be twenty-two years, the annual instalment 
in payment of principal and interest being at the rate of £6 10s. per cent. 

In all cases such instalments are to be paid by two equal half-yearly payments. 

The Commissioners of Public Works will take as security for the loan a deed from the 
tenant charging his tenancy with the amount, together with the additional security of a 
deed of covenant ly two solvent sureties for the due application of the loan, and for the 
payment of the instalments. 

3. When application is made by a tenant for a loan for the purpose of improving 
any existing labourers' cottages, or for building any new cottages, the limitation laid 
down in the 18th section of the Laud Law Act, as to the number of cottages which shall 
not he exceeded in respect of any one holding, shall be held to apply "to holdings in 
respect of which application is made, viz. : — That where the holding contains not more 
than twenty-five acres of tillage land the number of such lettings for cottages) 
shall not exceed one, and that where the holding contains more than twenty- five acres 
of tillage land, but not more than fifty acres of such land, the number of such lettings 
shall not exceed two, and s.< in proportion to the acreage of tillage lands in the holding 
after fifty acres. 

4. The time within which loans must be expended will not in any case exceed three 
years, nor eighteen months when the loan is under £150, the time in each case to 
reckon from the day upon which the security for the loau is entered into by the borrower. 

5. Except on the written authority of the Commissioners, no deviation whether by 
omission or addition, from the plaus and specification approved will be allowed. 

Note. 

The above conditions do not apply to Loans under the 19th Section of the Land Law 
(Ireland,) Act, 1SS1. 



III. 

Manner and Form of Application for Loans, and Course of Proceedings. 

6. Application for loans must be addressed to "The Secretary, Office of Public Works, 
Dublin/’ in the form of a memorial, in which the following particulars will be required 
to be stated, viz. : — (a) The name of the towuland, parish, barony, poor law union, and 
county iu which is situate the holding in respect of which the loan is sought ; the 
acreage of such holding ; annual rent payable, and up to what date it has been fully 
paid ; whether it is a rent fixed by the Court or not ; the gale days ; the Poor Law 
valuation ; and whether the land is sub-let, and if so, to what extent ; the nearest post 
town ; the name and address of the landlord uuder whom such holding is held, or his 
known agent, and of the proposed two sureties. 

(b.) The nature of the tenancy and the date of its commencement, whether before or 
after 22nd August, 1SS1, being the date of passing of the Act, whether the applicant 
lias a statutory term therein, the amount of the loan sought for, and the objects or 
purposes of improvement on which it is intended to be expended, also whether the 
landlord is prepared to postpone the payment of the rent to the loan it granted. 

7. On receipt of the memorial, notice of the application will be given in some news- 
paper circulating in the district in which the holding is situated, and also in the 
General Advertiser, once in each of two successive weeks, the latest of which notices 
shall he given at least one month before the advance is made. A copy of the notice 
will also be sent by the post by the Commissioners of Public Works to the landlord of 
the holding at his address, or to his known agent, or to the person receiving his rents, 
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\n-EVbixF. as furnished by the tenant when making application for the loan, as hereinafter 
- mentioned, and' the Board of Works will inquire into the nature of any charge or 
tel-iZx* to incumbrance which may be reported to them in pursuance of such notice. 

Tenants. 8. If no objection arises on the notice, the Commissioners of 1 ublic Works will cause 

the holding which is the subject of it to be visited by an Inspector, who will make 
inquiry with regard to the proposed works and furnish his report with the estimate, and 
prepare such plans and specifications as may be necessary. 

The applicant will not be required to undertake any expense for this purpose. 

9. If the report is satisfactory and the loan sanctioned, the applicant will be called on 
to execute the prescribed deed, and to give such other security as is required. 

10. On the security being completed, the applicant will be qualified to receive the first 
instalment, not exceeding one-fifth part of the loan, to enable him to proceed to carry 
out the proposed works. 

11 . Advances, after the first, will be made by instalments, upon proof satisfactory 
to the Commissioners that work equivalent to the previous instalment or instalments 
has been executed, and is maintained in good condition. If, however, work equivalent 
to two or more instalments has been executed since the payment of the last instalment, 
two or more instalments may be claimed at the same time. 

12. The Commissioners and their agents will be at liberty to inspect the works at all 
reasonable times until the loan is repaid, and the occupier will be bound to give every 
facility for such inspection. 

The occupier will be bound to produce whenever required the receipts for his rent, and 
receipts or vouchers for. or other satisfactory evidence of, the expenditure of the advances, 
and such evidence as the Commissioners may require to prove compliance with these 
rules ami the covenants in the deed forming the security. 

13. Where the applicant has received an instalment, and afterwards assigns, or dies, or 
otherwise parts with his interest, subsequent instalments will not be advanced unless his 
successor in the tenancy, or in the lands which are the subject of the tenancy, executes a 
further security if the Commissioners think fit to require it. 

14. The person liable to repay the loan may, with the approval of the Commissioners, 
accelerate the repayment of the loan by increasing the amount of the annual instalments 
to such an amount as will repay the loan in less than twenty -two years. 

He may also at any time pa}- off the unpaid portion of the loan in accordance with the 
scale specified in the security. 

15. Loans not exceeding £100 will be subject to a single charge of £5, to be deducted 
from first instalment advanced, to meet expenses connected with the loan. Loans 
exceeding £100 will be subject to the additional charge of 10s. for each £20, or part of 
£20, of such excess, to be in like manner deducted, but never to be more than £10 in the 
whole for any loan, in satisfaction of all official charges, so long as the instalments continue 
to be regularly repaid, up to the end of the term for payment of the loan. 

16. Nothing contained in these instructions shall be taken to prejudice or affect 
applications for loans for the improvement of land made by owners of land, as defined by 
the 6th and 7th sections of the Act 10 & 11 Vic., cap. 32, intituled “An Act to facilitate 
the Improvement of Landed Property in Ireland,” and where any application for a loan 
is made by a tenant of lands who is qualified to obtain a loan under the definition of the 
term ‘‘ owner " contained in the above mentioned 7th section, the loan shall be made under 
the said Act and not under the Land Law (L-eland) Act, 1881. 

Note. — Forms of memorial will be furnished on application to the Secretary of the 
Board of Public Works, as also forms of application for payment of instalments in respect 
of progress made. 

Office of Public Works, Dublin, December, 1881. 



No. 2. 

FORM of APPLICANT’S MEMORIAL to the COMMISSIONERS of PUBLIC 
WORKS in IRELAND. 



Sheweth : 



The Memorial of the Undersigned 



That your Memorialist is within the meaning of “ The Land Law (Ireland) Act, 1881,” 
an occupier of Land, and is now in the occupation of the Lands mentioned in the Schedule 
hereunto annexed. 

That your Memorialist proposes to increase the value of the said Lands by the execution 
of the following works [Here state as shortly and accurately as possible the proposed 
worto, and (jive measurements of them so jar as they admit of if] : — 

The expense of executing such works is estimated at the sum of Pounds 

sterling ; and that the estimated increase in the annual value expected to arise to the 
if 1 ’ ^ . sub i ect su ch proposed improvements, amounts to Pounds. 

That Memorialist holds the said Lauda and Premises as Tenant [Here state the nature 
of the tenancy], 

"*** Lands are now und er [Here state whether under Tillage or Gh'ass, or 
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That Memorialist's Landlord has [Here insert the words " agreed ” or " nut agreed" as 
the case onay be] to postpone the payment .of the Rent payable to him for said holding to 
the Loan for which Memorialist now applies. 

And this Memorialist now applies and asks for the sum of Pounds, by way 

of Loan, under the provisions of the said Act, for defraying the expense of the proposed 
works, with such alterations and modifications <is the Commissioners of Public Works 
may approve of. 



AJTE.NMX F. 

Land Law 
Act — Loans to 
Tenant*. 



Dated at this day of 188 . 



Witness, • — 

Occupation, - 
Residence, — 
Post Town, — 



Signature of ) 
Memorialist, J 

Residence, 

Past Town, - 
County, 



Schedule to which the foregoing Memorial refers. 

1. Landlord's Name and Address, or of his known Agent 

2. Townland in which Memorial Lst’s Holding is situate 

3. Parish ...... 

4. Poor Law Union ..... 

5. Barony . .... 

6. County ...... 

7. Nearest Post Town .... 



8. Contents ..... 

9. Yearly Rent ..... 

10. Whether the Rent is a Judicial Rent 

11. Gale days ..... 

12. Gale day and year up to which Rent has been paid 

13. Poor Law Valuation of Holding 

14. Whether Sub-let, and if so, to what extent 

15. Nature of Tenancy and when it commenced 

16. If applicant has a Statutory Term in his Tenancy J 



when it commenced . 



17. Names an d][ Addresses of two Sureties 



J 

(’Name 1 
I Address 
j Name 2 
(^Address 















A. K. P. 


£ s. d. 








£ s. d. 

















No. 3. 

FORM of AGREEMENT by a LANDLORD in case of a LOAN by the BOARD of 
WORKS to a TENANT under Section 31 of the Land Law (Ireland) Act. 

I hereby declare that I am a party to the advance by the Board of Works of £ 
to who occupies acres roods and perches of the Lands of 

in the Barony of and County of as my Tenant at the Yearly 

Eent of £ and in consideration of such advance I agree to postpone the said Rent 

and all arrears thereof to such advance in accordance with the 31st Section of the Land 
Law (Ireland) Act, 1881. 

Dated this of 188 . 

Signature, Witness present, Signature, 

Address, - Address, * ■ 
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No. 4. 



Luin I Law 
A. '- -Loai 
Tenants 



FORM OF DEED OF CHARGE and DEED OF COVENANT uv SURETIES. 



= 2 
b ' 



THIS Indenture, Made the day of One Thousand Eight Hundred juid 

Eighty- Between of iu the County of Tenant Farmer, 

hereinafter called “ the said Tenant,” of the one part, and the Commissioners of Public 
Works IN Ireland, incorporated by the Statute 10 and 11 Victoria, cap. 32, and acting in 
execution of The Land Law (Ireland) Act, 1381,” and of “ The Landed Property 
Improvement (Ireland) Acts,” as defined by the said “ Land Law (Ireland) Act, 1881," 
hereinafter called “ the .said Commissioners," of the other paid. 

Whereas the said Tenant is Occupier of the Lands hereinafter mentioned under a 
at the yearly rent of payable on the day of and the 

day of in every year. . 

4.ND whereas the said Tenant hath made application to the said Commissioners, 
under the 31st Section of “ The Land Law (Ireland) Act, 1881," to lend to him the sum 
of Pounds, to he advanced by instalments, in accordance with the provisions of 

« Lauded Property Improvement (Ireland) Acts,” so far as the Treasury have declared 
the same to be applicable, and also in accordance with the regulations of the Commis- 
sioners, to be expended in the Works hereinafter mentioned, that Is to .say, 



and in defraying the costs and expenses incurred by the said Commissioners in relation 
Loan and to be repaid with interest as hereinafter mentioned, and the Gornmis- 



to the Loan, arid to be repaid -s 
sioners have agreed to make such Loan. 

Now this Indenture Witxesseth that, in pursuance of the said Agreement, and in 
consideration ol the sum of Pounds, to lie lent as aforesaid, the said Tenant doth 

hereby charge the Lands of in the Barony of in the County of 

and all his tenancy, estate, and interest therein, with the payment to the said Commis- 
sioners or their Assigns of all advances from time to time made to him by the said 
Commissioners, iu pursuance of the said agreement, with interest on such advances, at the 
rate of per cent, per annum. Provided always that if the said Tenant, his 

Executors, Administrators, or Assigns shall pay to the said Commissioners or their Assigns, 
during a period of twenty-two years, Six Pounds Ten Shillings a-yoar in respect of every 
instalment of One Hundred Pounds advanced, and so in proportion for every lesser sum, 
by equal half-yearly payments, on the Fifth day of April and the Tenth day of October 
in every year, the first of such payments in respect of each instalment to be made on the 
second of* the said gale days after the advance of the instalment, together also with interest 
at the rate aforesaid on each instalment advanced, from the date of the advance to the 
first gale day after the advance ; and shall observe tlio covenants con Lamed iu this 
Indenture ; then the said Commissioners or their Assigns shall not call in the said loan 
or such part thereof as shall for the time being remain unpaid : and if the said Tenant 
discharges the said loan in manner aforesaid, then the said Commissioners or their 
Assigns will release the said Tenant, his Executors, Administrators or Assigns, and the 
said Lands, and his tenancy, estate and interest therein, from the sums so advanced and 
the interest thereon, and all powers and remedies for the recovery of tho same. Provided 
always that if the said Tenant, his Executors, Administrators, or Assigns shall make 
default in payment of any such half-yearly payment as aforesaid, for the space of Six 
Calendar months next after the day so appointed for the payment of the same, then .ill 
the advances made by the Commissioners on the security of this Indenture, with interest 
thereon, so far as such advances and interest arc then unpaid shall forthwith become 
payable by the said Tenant, his Executors, Administrators or Assigns to the Commis- 
sioners or their Assigns, as a present debt, the amount whereof (in addition to all instal- 
ments in arrear and interest upon both amounts) shall he ascertained according to the scale 
contained in the Schedule to this Indenture. And the said Tenant doth hereby for himself, 
his Heirs, Executors, and Administrators covenant with the said Commissioners and their 
Assigns that the said Tenant, his Executors, Administrators, or Assigns will make the 
said naif-yearly payments at the times and in the manner hereinbefore provided, and will 
duly expend the said sum aud every advance made on account thereof, after deducting the 
charges for the Commissioners’ expenses, in and upon the said works on the Lands above- 
mentioned, and will maintain the works in au efficient state and will permit any person 
for the time being appointed by the said Commissioners at all reasonable times to enter 
and inspect the said works. 

And, further, that he or they will, so long as any money remains due on this security 
pay the rent and observe and perform all the conditions of his or their Tenancy in the said 
Lands, and will not do anything whereby such Tenancy would become liable to be 
determined. And will, from time to time, when required by the said Commissioners, or 
their Assigns, produce the receipts for the rent so payable a* aforesaid. And it is hereby 
declared that the powers given to Mortgages by sections nineteen to twenty-four, both 
included, of the Conveyancing and Law of Property Act, 1881; shall apply to the security 
hereby created, but with this variation, that the power of sale conferred by the same Act 
shall become exercisable from time to time, in case the said Tenant, his Executors, 
Administrators or Assigns shall make default in respect ot any half-yearly payment under 
these presents for the space of six calendar months next after cither of the (rale days hereby 
appointed for the payment of the same, or fail to observe any of tho covenants contained 
in tins Indenture. 
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Ik witness whereof the said Tenant hath hereunto subscribed his name and affixed his Awhmdix f. 
Seal, and the said Commissioners have hereunto caused their Common Seal to be affixed Um ,~ 
the day and year first in these presents written. Act-Low* t . 

Tenants 

Signed, Sealed, and Delivered by the I 
said Tenant in presence of j 



Sealed by the said Commissioners 
in presence of 



Schedule referred to in the foregoing Deed. 

Redemption in respect of every £100 of Principal advanced, equal to <ui Annuity of 
£C 10«. per cent, for 22 years. 

If the Rent-charge is in default One Calendar Month after the following payments 
become due, the amount due in respect of each £100 will be shown in the 3rd Column, 
to which must be added the amount of the Instalments in Arrear, together with Interestupon 
both amounts from the last gale-day to the date of the final discharge of the said amount. 



No. of 

Instalments 
become due. 


No. of Halt 
Yearly In- 
stalments to 
be redeemed 


The Amount to be 
Repaid in respect 
of each £100 
advanced will he 




No. of 
Instalments 
paid, or 
become due. 


No. of Half- 

Y early lu- 
be redeemed 


The Amount to be 
Repaid in respect 
of each £100 
advanced will be 








£ 


s. 


d. 








£ 


a. d. 




1 


43 


08 


9 


1 




23 


21 


56 


19 2 




2 


42 


9G 


17 


8 




24 


20 


54 


13 7 




3 


41 


95 


5 


9 




25 


19 


52 


7 3 




4 


40 


93 


13 


3 




26 


18 


50 


0 2 




5 


39 


92 


0 


2 




27 


17 


47 


12 2 




6 


33 


90 


G 


7 




28 


16 


45 


3 5 




7 


37 


88 


12 


5 




29 


15 


42 


13 10 




S 


3G 


80 


17 


8 




30 


14 


40 


3 5 




9 


35 


85 


2 


4 




31 


13 


37 


12 2 




10 


34 


83 


G 


5 




32 


12 


35 


0 0 




11 


33 


81 


9 


10 




33 


11 


32 


6 11 




12 


32 


79 


12 


7 




34 


10 


29 


12 11 




13 


31 


77 


14 


10 




35 


9 


26 


18 1 




14 


30 


75 


16 


4 




36 


8 


24 


2 3 




15 


29 


73 


17 


2 




37 


7 


21 


5 6 




1G 


28 


71 


17 


5 




38 


6 


18 


7 9 




17 


27 


09 


1G 


11 




39 


5 


15 


9 0 




18 


2G 


G7 


15 


9 




40 


4 


12 


9 3 




19 


25 


G5 


13 


11 




41 


3 


9 


8 6 




20 


24 


03 


11 


4 




42 


2 


6 


6 9 




21 


23 


61 


8 


0 




13 


1 


3 


3 11 




22 


22 


59 


4 


0 















N.B. — This table must be applied to every Instalment of the Loan if advanced in 
different half-years ending 4th April and 9th October. 



The following are the sections of the Conveyancing and Law of Property Act, 1881 
(44 <6 45 Victoria, Cap. 41), which apply to the foregoing deed : — 

19.— (1.) A mortgagee, where the mortgage is made by deed, shall, by virtue of this Act, have 
the following powers, to the like extent as if they had been in terms conferred by the mortgage 
deed, but not further (namely) : 

(i.) A power, when the mortgage money has become due, to sell, or to concur with any other 
person in selling, the mortgaged property, or any part thereof either subject to pnor 
charges, or not, and either together or in lots, by public auction or by private contract, 
subject to such conditions respecting title, or evidence of title, or other matter, as he (the 
mortgagee) thinks fit, with power to vary any contract for sale, and to buy in at an 
auction, or to rescind any contract for sale, and to re-sell, without being answerable for 
any loss occasioned thereby ; and 

(ii.) A power, at any time after the date of tlie mortgage deed, to insure and keep insured 
against loss or damage by fire any building, or any effects or property' of an insurable 
nature, whether affixed to the freehold or not, being or forming part of the mortgaged 
property, and the premiums paid for any such insurance shall be a charge on the 
mortgaged property, in addition to the mortgage money, and with the same priority, 
aud with interest at the same rate, as the mortgage money ; and 
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(m ) A power, when the mortgage money has become due, to appoint a receiver of the income 
V of the mortgaged property, or of any part thereof ; and 

(i\0 A power, while the mortgagee is in possession, to cut and sell timber and other trees 
ripe for cutting, and not planted or left standing for shelter or ornament, or to contract 
for any such cutting and sale, to be completed within any time not exceeding twelve 
months from the making of the contract. 

/o ) The provisions of this Act relating to the foregoing powers, comprised either in this section, 
or in any subsequent section regulating the exercise of those powers, may be varied or extended by 
the mortgage deed, and, as so varied or extended, shall, as far as may be, operate in the like 
maimer aud with all the like incidents, effects, and consequences, as if such variations or extensions 
were contained in this Act. ... 

(3.) This section applies only if and as far as a contrary intention is not expressed in the mortgage 
deed j and shall have effect subject to the terms of the mortgage deed and to the provisions therein 

(4.) This section applies only where the mortgage deed is executed after the commencement of 
th 20.— A mortgagee shall not exercise the power of sale conferred by this Act unless and until— 

(i.) Notice requiring payment of the mortgage money has been served on the mortgagor or 
one of the several mortgagors, and default has been made in payment of the mortgage 
money, or of part thereof, for three months after such service ; or 
(ii.) Some interest under the mortgage is in arrear and unpaid for two months after becoming 
due; or 

(iiL) There has been a breach of some provision contained in the mortgage deed or in this 
Act, and on the part of the mortgagor, or of some person concurring in making tha 
mortgage to be observed or performed, other than and besides a covenant for payment 
of the mortgage money, or interest thereon. 

21. (1.) A mortgagee exercising the power of sale conferred by this Act shall have power, by 

deed, to couvey the property sold, for such estate and interest therein as is the subject of the 
mortgage, freed from all estates, interests, and rights to which tlic mortgage has priority, but 
subject to all estates, interests, and rights which have priority to the mortgage ; except that, in 
the case of copyhold or customary land, the legal right to admittance shall not pass by a deed 
under this section, unless the deed is sufficient otherwise by law, or is sufficient by custom, in that 
behalf. 

(2.) Where a conveyance is made in professed exercise of the power of sale conferred by this 
Act, the title of the purchaser shall not lie impeachable on the ground that no case had arisen to 
authorize the sale, or that due notice was not given, or that the power was otherwise improperly 
or irregularly exercised ; but any person damnified by an unauthorized, or improper, or irregular 
exercise of the power shall have his remedy in damages against the person exercising the power. 

(3.) The money which is received by the mortgagee, arising from the sale, after discharge of 
prior incumbrances to which the sale is not made subject, if any, or after payment into Court 
under this Act of a sum to meet any prior incumbrance, shall lie held by him in trust to be applied 
by him, first, in payment of all costs, charges, and expenses, properly incurred by him, as incident 
to the sale or any attempted sale, or otherwise ; and secondly, in discharge of the mortgage money, 
interest, and costs, and other money, if any, due under the mortgage ; and the residue of the 
money so received shall be paid to the person entitled to the mortgaged property, or authorized to 
give receipts for the proceeds of the sale thereof. 

(4.) The power of sale conferred by this Act may lie exercised by any person for the time being 
entitled to ‘receive and give a discharge for the mortgage money. 

(5.) The power of sale conferred by this Act shall not affect the right of foreclosure. 

(6.) The mortgagee, liis executors, administrators, or assigns, shall not be answerable for any 
involuntary loss happening in or about the exercise or execution of the power of sale conferred by 
this Act or of any trust connected therewith. 

(7.) At any time after the power of sale conferred by this Act has become exercisable, the 
person entitled to exercise the same may demand and recover from any person, other than a person 
having in the mortgaged property an estate, interest, or right in priority to tho mortgage, all the 
deeds and documents relating to the property, or to the title thereto, which a purchaser under the 
power of sale would be entitled to demand and recover from him. 

.22. — (1.) The receipt in writing of a mortgagee shall be a sufficient discharge for any money 
arising under the power of sale conferred by this Act, or for any money or securities comprised in 
his mortgage, or arising thereunder; and a person paying or transferring tho same to the mortgagee 
shall not be concerned to inquire whether any money remains due under the mortgage. 

(2.) Money received by a mortgagee under his mortgage or from the proceeds of securities com- 
prised in his mortgage shall be applied in like manner as in this Act directed respecting money 
received by him arising from a sale under the power of s:ile conferred by this Act ; but with this 
variation, that the costs, charges, and expenses payable shall include the costs, charges, and 
expenses properly incurred of recovering and receiving the money or securities, and of conversion 
of securities into money, instead of those incident to sale. 

2S— (U The amount of an insurance effected by a mortgagee against loss or damage by fire 
under the power in that behalf conferred by this Act shall not exceed the amount specified in the 
mortgage deed, or, if no amount is therein specified, then shall not exceed two third parts of the 
amount that would be required, in case of total destruction, to restore the property insured. 

- ~ insurance shall not, under the power conferred by this Act, be effected by a mortgagee 

in any of the following cases, namely 

(i.) "Where there is a declaration in the mortgage deed that no insurance is required : 

(ii.) Wheve an insurance is kept up by or on behalf of the mortgagor in accordance with the 
mortgage deed : ^ ^ 
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(iii.) Where the mortgage deed contains no stipulation respecting insurance, and an insurance 
is kept up by or on behalf of the mortgagor, to the amount in which the mortgagee is 
by this Act authorized to insure. 

(3.) All money received on an insurance effected under the mortgage deed or under this Act 
shall, if the mortgagee so requires, be applied by the mortgagor in making good the loss or damage 
in respect of which the money is received. 

(4.) Without prejudice to any obligation to the contrary imposed by law, or by special contract, 
a mortgagee may require that all money received on an insurance be applied in or towards discharge 
of the money due under his mortgage. 

24.— (1.) A mortgagee entitled to appoint a receiver under the power in that behalf conferred 
by this Act shall not appoint a receiver until he has liecomo entitled to exercise the power of sale 
conferred by this Act, but may then, by writing under Ins hand, appoint such person as he thinks 
fit to be receiver. 

(2.) The receiver shall be deemed to be the agent of the mortgagor; and the mortgagor 
shall lw solely responsible for the receiver’s acts or defaults, unless the moi-tgage deed otherwise 
provides. 

(3.) The receiver shall have power to demand and recover all the income of the property of 
which he is appointed receiver, by action, distress, or otherwise in the name either of the mortgagor 
or of the mortgagee, to the full extent of the estate or interest which the mortgagor could dispose 
of, and to give effectual receipts, accordingly, for the same. 

(4.) A pei-son paying money to the receiver shall not be concerned to inquire whether auv case 
has happened to authorize the receiver to act 

(5.) The receiver may be removed, and a now receiver may be appointed, from time to tim e by 
the mortgagee by writing under his bund. 

(C.) The receiver shall be entitled to retain out of any money received by him, for his remunera- 
tion, and in satisfaction of all costs, chaiges, and expenses incurred by him as receiver, a commis- 
sion at such rate, not exceeding five per centum on the gross amount of all money received, os is 
specified in his appointment, and if no rate is so specified, then at the rate of five per centum on 
that gross amount, or at such higher rate as the Court thinks fit to allow, on application made by 
him for that purpose. 

(7.) The receiver shall, if so directed in writing by the mortgagee, insure and keep insured 
against loss or damage by fire, out of the money received by him, any building, effects, or 
property comprised in the mortgage, whether affixed to the freehold or not, being of an insur- 
able nature. 

(8.) The receiver shall apply all money received by him as follows, namely : — 

(i.) In discharge of all rents, taxes, rates, and outgoings whatever affecting the mortgaged 
property ; and 

(ii) In keeping down all annual stuns or other payments, and the interest on all principal 
sums, having priority to the mortgage in right whereof he is receiver ; and 
(iii.) In payment of his commission, and of the premiums on fire, life, or other insurances, 
if any, propei'ly payable under the mortgage deed or under this act, and the cost of 
executing necessary or proper repairs directed in writing by the mortgagee ; and 
(iv.) In payment of the interest accruing due in respect of any principal money due under the 
mortgage ; 
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and shall pay the residue of the money received by him to the person who, hut for the possession 
of the receiver-, would have been entitled to receive the income of the mortgaged property, or who 
is otherwise entitled to that property. 



FORM OF DEED OF COVENANT BY SURETIES TO BE ENDORSED ON THE 
FOREGOING DEED. 

This Indenture, made the day of 188 , between of 

and of (herein referred to ns the Sureties) of the one part, and the 

withiu-named Commissioners of the other part, 

Witnesseth — That, in consideration of the with in-mentioned Loan to the within- 
named Tenant, the Sureties do hereby jointly and severally for themselves and himself, 
their and his Heirs, Executors, and Administrators, covenant with the Commissioners and 
their Assigns that the within-named Tenant, his Executors, Administrators or Assigns 
will pay the witbin-menlioned Loan and interest in manner within appearing, and will 
perform the covenants within contained ; and that they, the Sureties, their Heirs, Executors 
and Administrators, or some or one of them, will indemnify the Commissioners and their 
Assigns against all losses, damages, costs and expenses which they may sustain or be put 
to in respect of any non-payment of the said Loan and interest, or of the non-performance 
of any oi the said covenants. 

In Witness whereof the said Sureties have hereunto subscribed their names and affixed 
their seals the day and year first herein written. 

Signed, Sealed and Delivered by the said 1 
In the presence of j 

Signed, Sealed and Delivered by tho said ) 

In the presence of ) ^ 
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